Administrative Approval to the 
Project Proposals under Pradhan 
Mantri Gram Sadak Yojana 
(PMGSY-IID Batch-I for the year 
2021-22 of the Maharashtra State. 


Government of Maharashtra 
Rural Development Department 


Government Resolution No. PMGSY-2021/C.R. 86/Bandhkam-2, 
Bandhkam Bhavan, 25 Marzban Road, Fort, Mumbai-400 001. 
Date: 29 June, 2021. 


Read — 


1. Government of India, Ministry of Rural Development, letter No.P-17024/ 
15/2020-RC (FMS No.371917), Dated 31* March, 2021. 


Introduction — 


Pradhan Mantri Gram Sadak Yojana is a scheme launched by Government 
of India for connectivity of Rural Habitations of + 500 Habitations (+250 
populations of schedule-V areas). The Project Proposals for Road works for up- 
gradation was submitted for approval of Empowered Committee of Ministry of 
Rural Development, New Delhi. It was discussed in the Empowered Committee 
and the Empowered Committee has given approval to the above Project Proposals. 
Ministry of Rural Development, Government of India accorded approval for the 
proposals vide letter No.P-17024/15/2020-RC (FMS No. 371917), Dated 31* 
March,2021. 


Resolution : 


The Project Proposals of PMGSY-III (Batch-I) has been cleared by the 
Ministry of Rural Development, Government of India vide letter dated 317 March, 
2021. Accordingly the Government of Maharashtra is pleased to accord 
Administrative Approval for the 380 road works. The Government of Maharashtra 


is also pleased to accord sanction for proportional State share. 


Government Resolution No.: PMGSY-2021/C.R. 86/Bandhkam-2 


Items Up-Gradation Roads 
Value ( Rs. in crore ) 1,919.76 
No. of works 380 

Length in km 2581.72 
Average cost per km 74.36 

(Rs. in lakhs ) 
MoRD share 1,145.98 

( Rs. in crores ) 
State share 773.78 

( Rs. in crores) 
Maintenance cost 130.39 

( Rs. in crores) (State Share) 


2 The project will be implemented by the Maharashtra Rural Road 
Development Association and expenditure will be done through the grants as 


released by Ministry of Rural Development, Government of India. 


3. The project should be implemented strictly as per Pradhan Mantri Gram 
Sadak Yojana guidelines, Operations Manual and Publications issued from time to 
time by the Ministry of Rural Development, Government of India & complying all 
the conditions stipulated in Government of India, Ministry of Rural Development, 


letter No.P-17024/15/2020-RC (FMS No.371917), Dated 31% March, 2021. 


Government Resolution No.: PMGSY-2021/C.R. 86/Bandhkam-2 


4. Chief Engineer (Pradhan Mantri Gram Sadak Yojana) and Superintending 
Engineer (Pradhan Mantri Gram Sadak Yojana) will accord Technical Sanctions to 
the individual road works as per powers delegated vide Rural Development 
Department, Government Resolution No.PMGSY-2009/CR-113/Yojana-8, dated 
9" September 2010 & Rural Development Department, Government Resolution 


No. PMGSY-2012/CR-113/ Yojana-8, dated 25"" September, 2012. 


5 The Chief Executive Officer, Maharashtra Rural Road Development 
Association and Chief Engineer (Pradhan Mantri Gram Sadak Yojana) are 
Empowered to carry out e-procurement for tendering as per standard Bid 


Documents of Government of India and deciding tenders as per state practice. 


6. The district wise abstract and list of works showing road wise details is 


enclosed here with. 


This Government resolution of Maharashtra Government is available at the 
website www.maharashtra.gov.in. Reference no. for this is 202106291606253620. 


This order has been signed digitally. 


By order and in the name of the Governor of Maharashtra. 


igitally signed by PRAVIN DEVICHAND JAIN 


DN: c=IN, o=GOVERNMENT OF MAHARASHTRA, ou=RURAL DEVELOPMENT 
DEPARTMENT, postalCode=400032, st=Mahi 


2.5.4.20=e86ac5658c4F446f46a5605 2bf( ffedea09078de9d556aeSbab 
‘8b1 donym=37D9D56800E3803E7F4DEAA21F9F7FAB712736F6, 


8 
bs AF6EECE7C1D432D3119135BE703BF6529E7A455A9B177 
08C677B565D8EE24, cn=PRAVIN DEVICHAND JAl 
021 


06.29 16:34:52 +05'3 


( Pravin Jain ) 
Deputy Secretary, Government of Maharashtra. 


Copy forwarded to: 


1. Hon’ble Opposition Leader of State Legislative Council / State Legislative 
Assembly. 


Government Resolution No.: PMGSY-2021/C.R. 86/Bandhkam-2 


2. The Private Secretary to the Hon’ble Minister for Rural Development, 
Ministry of Rural Development, Government of India, Krishi Bhavan, 
New Delhi. 

3. The Private Secretary to the Hon’ble Minister for Rural Development, 
Government of Maharashtra, Mantralaya, Mumbai 400 032. 

4. The Private Secretary to the Hon’ble State Minister for Rural 
Development, Government of Maharashtra, Mantralaya, Mumbai 400 032. 

5. Joint Secretary (RC) & Director General, National Rural Infrastructure 
Development Agency, Ministry of Rural Development, 

Government of India, Krishi Bhavan, New Delhi. 

6. Director (Technical), National Rural Infrastructure Development Agency, 
(NRIDA) 5" floor, 15-NBCC Tower, Bhikaji Cama Place, New Delhi. 

7. Director (Project-I), National Rural Infrastructure Development Agency, 

(NRIDA) 5" floor, 15-NBCC Tower, Bhikaji Cama Place, New Delhi. 
. The Personal Assistantt to the Additional Chief Secretary, Rural 
Development & Panchayat Raj Department, Government of Maharashtra, 
Bandhkam Bhavan, Fort, Mumbai- 400 001. 
9. The Personal Assistant to the Secretary, Mukhyamantri Garm Sadak 
Yojana, Rural Development Department, Government of Maharashtra, 
Bandhkam Bhavan, Fort, Mumbai- 400 001. 
10. STA- Coordinator, Govt. College of Engineering, Pune, Aurangabad, 
11. STA- Coordinator, College of Engineering, VNIT, Nagpur, 
12. STA- Coordinator, Sardar Patel college of Engineering, Mumbai, 
13. Chief Engineer (PMGSY), MRRDA, Pune. 
14. Financial Controller, MRRDA, Mumbai. 
15. State Quality Co-ordinator, (PMGSY), Pune. 
16. Superintending Engineers (PMGSY), MRRDA (All). 
17. Executive Engineers, (PMGSY), MRRDA (All). 
18. Under Secretary (Bandhakam-1), Rural Development Department, 
Bandhkam Bhavan, Fort, Mumbai 400 001. 

19. .T.Nodal Officer, MRRDA, Pune. 

20. Select file, Bandhkam-2, Rural Development Department, Bandhkam 
Bhavan, Fort, Mumbai 400 001. 


oe) 


No. P- 17024/15/2020-RC (FMS No 371917) 
Government of India 
Ministry of Rural Development 
Department of Rural Development 
Rural Connectivity (RC) Division 
KkKKKKEK 
Krishi Bhawan, New Delhi 
Dated the 31st March, 2021 
To, 
The Secretary (MMGSY), 
Rural Development Department, 
Government of Maharashtra, 
Bandkham Bhawan, 7‘ Floor, 
25, Marzan Road, Fort, Mumbai- 400001. 


Subject:- Maharashtra State- Clearance to the project proposal under PMGSY-III, 
Batch-I of 2020-21-reg. 
Sir, 

Kindly refer to the project proposal submitted by the State of Maharashtra under 
PMGSY-III, Batch-I, 2020-21. The proposal was considered by the Empowered 
Committee in its meeting held on 16t March, 2021. I am directed to convey that, on the 
basis of the recommendations of the Empowered Committee and substantial compliance 
of the observations of the Empowered Committee by the State Government, the Ministry 
hereby accords clearance for the proposal as per the summary given below:- 


Up-gradation roads 


Value in Rs Crore 1,919.76 1,919.76* 
380 


Length in Km 2,981.72 2,581.72 


Average cost per Km (Rs. In Lakhs) 74.36 74.36 


*MORD Share : Rs. 1,145.98 Crores State Share : Rs. 773.78 Crores 


2. The OMMAS based road list and District abstract is attached. 


3. The above clearance is accorded subject to the following conditions to be fulfilled 
by the State. 


i. PTA scrutiny of 10% of the road proposals scrutinized by the STAs has not 
been done yet. State has to ensure that before tendering of any of the road 
works sanctioned under this batch, the PTA scrutiny is completed and 
clearance from NRIDA obtained. 

ii. State should provide 3rd Party Traffic Survey using ATCC and Axle load 
survey for the proposed roads with projected traffic more than 1 MSA as 
per Ministry’s advisory vide letter No. P-17025/22/2017-RC (FMS-357269 
dated 24.12.2020, before tendering of works for are j NRIDA. 

AR 


DEVI 
Director (RC) 


it 
M/o Rurel Development - 
Krishi Bhawan, New Delhi 


ill. 


Vi. 


Vil. 


Viil. 


ix. 


Xt. 


Xil. 


Xlil. 


4. 


State should verify and submit road wise details of excluded roads due to 
land issues, along with documentary evidence before tendering and if any 
road has wrongly been excluded it should be taken up in the upcoming 
batch. 

State will upload Design Stage Road Safety Audit reports of all the roads 
on OMMAS before tendering. 

Quality control lab must compulsorily be established and geo-tagged time- 
stamped photograph of Engineer-in-Charge visit in the lab should be 
uploaded on OMMAS before commencement of the work. No bill will be 
entertained in its absence. 

State should adopt surface dressing in at least 50 % of road length 
available in T5 and less than T5 categories of roads. This should be 
carried out before technical sanction of these works and corrected entries 
uploaded on OMMMAS. 

State must ensure that the payment to Cement Concrete roads is made 
only after verification of target strength achieved after 28 days based on 
cores taken from the pavement as per MoRD specifications. 

State should get appropriate number of samples tested for stabilization of 
base and sub base courses for determining the dose of stabilizer for 
required strength, before award of work, from STA laboratories/State 
Government approved laboratories having such facility. 

State should ensure that the payment for execution of those roads where 
the Stabilized sub bases or bases are provided, is made only after 
verification of target UCS strength of stabilized layer achieved after 7 days 
based on cores taken from the pavement as per MoRD specifications. 

The state should enter into Memorandum of Understanding (MoU) between 
NRIDA, Technology Provider and SRRDA for the roads sanctioned using 
new materials /IRC Accredited materials as per new technology initiative 
guidelines and no payment shall be allowed unless required MoU is signed 
and sent to NRIDA. 

Since e-Marg module will be used for monitoring of maintenance contracts 
for roads under PMGSY-III, state should ensure that process of onboarding 
on e-Marg is completed. 

As per the amended provision under para 13.2 of Programme Guidelines 
of PMGSY III, overall timeline from sanction of projects to commencement 
of works is 72 days. State should ensure to implement this provision of 
the guidelines in letter and spirit. 

The State will enter into a Memorandum of Understanding with the 
Ministry of Rural Development, Government of India before launching of 
the Scheme in the concerned State for providing adequate funds for 
maintenance of roads constructed/upgraded under PMGSY for initial five 
years routine maintenance, and for further five year routine maintenance 
including periodic renewal as per requirement. 


Further, state has to comply with Para-21.4 of the PMGSY-III Programme 


Guidelines which stipulates that Planting of fruit bearing and other suitable tress, on 
both sides of the roads would mandatorily be taken up by the State Governments /Union 
Territories by using funds under Mahatma Gandhi National Rural Employment 
Guarantee Scheme and other Central and State Schemes. Guidelines on Tree Plantation 
along with Rural Roads (IRC: SP:103-2014), published by Indian Roads Congress 
should be followed for plantation of tress along the roads — sander PMGSY- 


—_—e 


DEVIND AR 
Director ie — 
M/o Rural Develop 
Krishi Bhawan, New Delhi 


Ul. 


5. This issues with the approval of the Competent Authority in the Ministry of the 
Rural Development, Government of India. 


Yours faithfully, 


Encl: OMMAS based road list with District wise abstract. 
ae) ) 


Director (RC) 
Tele No 011 2307 0129 


c ‘ER KUM- 
‘or (RC) 
h Developme 
शि. an, New De 


Copy to: PS to Hon’ble Minister (RD)/ Sr.PPS to Secretary (RD) /PSO to AS&FA(RD)/PPS 
to AS (RD)/ PPS to JS(RC). 


Copy also to :- 


(i) The Chief Executive Officer, Maharashtra Roads and Bridge Development Board, 
Room No 214, Second Floor, Maharashtra Civil Secretariat-II, Maharashtra. 


(ii) The Chief Engineer (PMGSY), Empowered Officer (MRRDA), Maharashtra Rural 
Roads Development Association, Government of Maharashtra, New Administrative 
Building, 3१०१ Floor, Opposite Council Hall, Camp-Pune,41 1001, Maharashtra. 


(iii) The Director (Technical), NRIDA with a request to ensure compliance on the 
condition imposed and bring to Ministry’s notice in case of non-compliance 


(iv) The Director (P-I) with a request to follow up on the award of works. 


(v) The Director (P-II), Director (P-III), Director (F & A), NRIDA, New Delhi. 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter - District Wise Abstract 


State : Maharashtra Sanction Year: 2020-2021 — Batch : 1 Collaboration : Regular PMGSY 


Sr.No. District Noof Road Length MoRD Cost State Cost (Rs Total Cost ॥॥६. Cost Habs (1000+, 500+, 250+, «250, Total) 
Works (Kms) / Bridge (Rs Lacs) Lacs) (Rs Lacs) (Rs Lacs) 
Length (Mtrs) 
1 2 3 4 5 6 7 8 9 
Road Proposals 
8 63.320 2,450.39 1,705.34 4,155.73 317.44 (40 , 34, 42 , 145, 261) 
५9 १७.३० 5,083.15 3,505.93. ,5%.08. 686.19| (20, 13,7,7,47) 
28 180.125 7,759.76 5,210.11 12,969.87 907.22 (128 , 70, 35 , 40 , 273) 
20 151.761 7,171.37 4,803.28 11,974.65 706.43 (55, 20, 5, 15 , 95) 
8 62.150 3,029.56 2,019.71 5,049.27 452.42 (14,5,3,3,25) 
20 124.100 5,620.50 3,756.08 9,376.58 619.15 (53,17,5,8, 83) 
17 86.610 3,521.98 2,550.97 6,072.95 355.96 (38,7,1,8, 54) 
20 136.638 6,317.30 4,308.27 10,625.57 936.22 (59,47, 26, 22 , 154) 
1 15.850 596.65 397.76 994.41 47.24 (3,2,0,0,5) 
2 13.180 563.36 375.57 938.93 62.43 (5,3,3,0,11) 
11 Gondia 14 167.100 7,471.66 4,998.09 12,469.75 835.89 (40,29, 15, 21, 105) 
2 Hingoli 16 111.180 4,843.51 3,228.97 8,072.48 445.35 (45,9,2,1,57) 
13 Jalgaon 2 18.110 723.02 482.01 1,205.03 60.13 (20,5,2,0,27) 
14 Jalna 26 149.075 6,766.36 4,521.85 11,288.21 903.12 (131 , 42 , 30, 30 , 233) 
9 45.660 1,852.13 1,257.03 3,109.16 236.28 (37,19, 19, 39, 114) 
15. 100.823) 4,932.54, 3,294.47, 8,227.01 533.74, 34,7, 5,2, 48) 
24 169.155 8,126.90 5,557.73 13,684.63 890.06 (79 , 66, 26 , 25, 196) 
18 Nanded 24 173.920 7,937.07 5,291.42 13,228.49 744.63 (58,18,9,4, 89) 
19 Nandurbar 6 53.985 1,937.83 1,316.94 3,254.77 163.92 (21,2,0,0,23) 
20 Nashik 18 129,065 4,759.16 3,185.10 7,944.26 395.00 (94,25, 12, 19, 150) 
2 Osmanabad 7 119.575 6,087.63 4,058.40 10,146.03 721.36 (66 , 31, 12, 78, 187) 
22 Satara 2 11.165 429.26 287.56 716.82 45.53 (13,7,6,7, 33) 
23. Thane 7 87.810 3,463.49 2,309.01 5,772.50 431.27 (50, 74, 58, 75, 257) 
24 Wardha 15 90.260 3,901.47 2,638.77 6,540.24 468.10 (39,26, 14, 10, 89) 
235 Washim W 65.305 2,912.99 1,953.06 4,866.05 340.94 (48, 19, 7 , 3, 77) 
26 Yavatmal 18 150.490 6,339.07 4,364.16 10,703.23 732.55 (66,51, 25, 22 , 164) 
Roads Total 380 2,581,722 1,14,598.11 77,377.60 1,91,975.71 13,038.57 (1256 , 648 , 369 , 584 , 2857) 
Grand Total 380 Total Road 1,14,598.11 77,377.60 1,91,975.71 13,038.57 (1256 , 648 , 369 , 584 , 2857) 
Length: 2581.722 
Kms 
Total LSB Length: 
Mtrs 
& 
KUMAR 
VINDE 
DEV ctor (RC) 
hehe Developmen | 
Mi 
bed | Bhawan, New —_ 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Sanction Letter No :P-17024/15/2020-RC Sanction Date : 31/03/2021 
State : Maharashtra Sanction Year : 2020-2021 Batch: 1 Collaboration : Regular PMGSY Note : All Costs are in Lakhs and Lengths are in Kms. 
Sr. Core Name of Road/ Bridge Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost StateCost Total Cost Maint. Cost Habs (1000+, 
Network No. (N/U) Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including = (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional — <250, Total) 
State Share) State Share) | 
(Rs Lacs) (Rs Lacs) | 
} die. 19 
1 2 3 4 5 6 7 8 9 10 11 12 13 14 
Road Proposals डि . 
District- Ahmednagar 
Block- Nagar a : 
1 111 T11-NH-222 Dashmigvhan to Upgarde zs 7.800 3.750 Complete 16 277.63 186.78 464.41 36.65 (3,3,1,12, 
Ukkadgaon Sandve षि 19) 
Block Nagar Total 7.800 16 277.63 186.78 464.41 36:65 (3:,3,1, 125 
19) 
Block- Parner 
2 T10 - T10-TALUKA BORDER TO Upgarde . 9.200 3.750 Complete 22  398.00 282.24 680.24. «52.29 (1,6,2,17, 
SUPA TO APDUP TO BABURDI 26) 
ROAD ; 
3 MRLO3 MRLO3-DIKSAL TO JAMGOAN (10४06 -- 4.590 3.750 Complete 8 194.49 140.79 335.28 26:43‘ ॥1..0, 3५» 19. 
TO HARIJANWASTI ROAD 14) 
4 T06 T06-NH61 TO WADGOAN Upgarde - 4.500 3.750 Complete 15 183.19 134.22 317.41 24.65 (3,1,6, 16, 
AMALI TO BHANDGOAN TO 26) 
JAMGOAN TO DAITHANE 
GUNJAL 
5 T05 TO5-NH 61 TO TIHKOL TO Upgarde -- 12.630 3.750 Complete 28 446.46 321.68 768.14 59.84 (4, 3, 1, 24 , 
KINHI TO KARANDI TO | 32) 
PUNEWADI TO SH68 ROAD 
Block Parner Total 30.920 73 1,222.14 878.93 2,101.07, 163.21 (9, 10,12, 67 
, 98) 
Block- Rahata 
6 MRLO7 —- MRLO7-MDR-90 - Mamdapur —_ Upgarde ह 3.550 3.750 Complete 9  154.58 103.82 


to Nandur bk road 
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Sr. Core Name of Road / Bridge Category 
Network No. (N/U) 
1 2 3 4 
7 T01 TO1-MDR 11(Rahata)- Upgarde 
Astagaon to Rajuri road 
Block Rahata Total 
Block- Shrirampur 
8 TO9 T09-Brahmangaon Wadala Upgarde 
Mahadeo Muthewadgaon to 
Takalibhan 
Block Shrirampur Total 
District Ahmednagar Total 
District- Akola 
Block- Akola 
ण MRLO2 MRLO2-SH-273 TO CHANDUR ~—_— Upgarde 
TO NH-161 TO 
KALAMBESHWAR 
10 103 ग03-४--06 TO AKOLI TO Upgarde 
SOMTHANA TO CHANDUR TO 
MAISPUR TO TA BORDER 
BARSHITAKLI 
Block Akola Total 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work 
Technology Bridge (Mtrs) Way Width (Nos) 
Length 

5 6 7 8 9 
= 6.300 3.750 Complete 8 
9.850 17 
-- 14.750 3.750 Complete 30 
14.750 30 

63.320 136 
Waste Plastics 6.600 5.500 Complete 11 
Waste Plastics 11.850 5.500 Complete 16 
18.450 27 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 a 12 
254.17 170.81 424.98 
408.75 274.63 683.38 
541.87 365.00 906.87 
541.87 365.00 906.87 
2,450.39 1,705.34 4,155.73 
377.74 257.85 635.59 
577.57 391.90 969.47 
955.31 649.75 1,605.06 
> | 
nw 
e MAR 
DEVINDER KU 
Cc irector (RG 
Dire ent 
Rurel Developmen . 
Mio New Delhi 


Maint. Cost 
(Rs Lacs) 


13 
33.36 


53.49 


64.09 


64.09 


317.44 


50.85 


77.56 


128.41 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(9,8; 10.20, 
47) 


(42, ७9७१५ 
34,71) 


(16,11, 14, 32 
, 73) 


(1615.41 514, 
32, 73) 


(40 , 34, 42, 
145 , 261) 


(2,0,0,0, 2) 


(3,2,0,0,5) 


(5,2,0,0,7) 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
Block- Akot 
11 T06 T06-SH-47 TO KOLVIHIR 
UMARA BELURA JAINPUR 
PIMPRI CHORVAD BK 
Block Akot Total 
Block- Balapur 
12 MRLO1 MRLO1-Wadgaon to Tamshi 
to Pimplegaon to 
Kadamapur Dist Border 
13 TO3 T03-Paras to Kasura to 
Nagzari to Adoshi to 
Kandoshi to Nimkarda to 
Morgaon Bhakre to Borala 
Road 
Block Balapur Total 
Block- Barshitakli 
14 102 T02-SH-273 to Kajaleshwar 
to Ujaleshwar to Titwan to 
Jambhrun to Kothali bk to 
Warkhed to Kinkhed to 
Dhanora Road 
Block Barshitakli Total 
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Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


FLY ASH 
EMBANKMENTS 
<BR/> Waste 
Plastics 


Nano 
Technology 
<BR/> Waste 
Plastics 


Waste Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost Total Cost 

Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including 

Length Additional Additional 
State Share) State Share) 

(Rs Lacs) (Rs Lacs) 

6 7 8 9 10 11 12 
8.200 3.750 Complete 8 432.50 292.62 725.12 
8.200 8 432.50 292.62 725:42 
7.800 3.750 Complete 5 397.77 279.61 677.38 
14.640 5.500 Complete 12 845.08 586.52 1,431.60 
22.440 17 1,242.85 866.13 2,108.98 
28.220 3.750 Complete 30 1,173.16 819.50 1,992.66 
28.220 30 1,173.16 819.50 1,992.66 
| 
S| 
Generated On : 31/03/2021 07:03 PM ss य R 
DEVINDER KUMA 
Director (RC) al 
ural Development | 
Mio Ri Delhi 


Krishi Bhawan, New 


Maint. Cost 
(Rs Lacs) 


13 


58.01 


58.01 


54.19 


114,53 


168.72 


159.41 


159.41 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(2,1,1,1,5) 


(2,1,1,1,5) 


(2,1,0,1, 4) 


(255.1 05 2is.5) 


(4,2,0,3,9) 


(3,4,1,0, 8) 


(3,4,1,0,8) 


॥॥ 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Sr. Core Name of Road/ Bridge Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
Network No. (N/U) Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


1 2 3 4 5 6 7 8 9 10 11 12 13 14 
Block- Murtizapur 


15 MRLO3 MRLO3-NH-06 (Kurum) to Upgarde Waste Plastics 5.300 3.750 Complete 6 246.82 172.20 419.02 33.35 (2,0,0,2, 4) 
ODR-75 to Madhapuri - 
jethapure - Hyatpure to 
join NH-06 ROAD 


16 T02 T02-NH-06 TO Nagoli - Upgarde Waste Plastics 12.100 3.750 Complete 35 556.46 382.04 938.50 74.74 (1,3,5,1, 10) 
Unkhed-Goulkhedi - 


Dahatonda muramba- 


Turkhed to join SH282 ROAD 
Block Murtizapur Total 17.400 41 803.28 554.24 1,357.52 108.09: (34.35 3535 
14) 
Block- Patur 
17 101 T01-SH-284 VIVRA TO SUKALI Upgarde Waste Plastics 10.600 3.750 Complete 17 476.05 323.69 799.74 63,55): (3.5; 1.0%, 05:4) 
TO CHATARI TO KHETRI TO 
CHANGEFAL TO 
PIMPALKHUTA TO RAHER TO 
UMRA MDR-25 
Block Patur Total 10.600 17 476.05 323.69 799.74 63.55 (3,1,0,0, 4) 
District Akola Total 105.310 140 5,083.15 3,505.93 8,589.08 686.19 (20,13,7,7, 
47) 
District- Amrawati 
Block- Achalpur 
18 MRLO4 MRLO4-MDR-60(Achalpur) to Upgarde Waste Plastics 5.620 3.750 Complete 11 208.30 139.91 348.21 24:37 (7 5.15 2342 14) 
Dhotarkheda(SH-305) 
19 MRLO8 MRLO8-NH-548C to Upgarde Waste Plastics 5.340 3.750 Complete 3 176.38 118.38 294.76 20.65 (6,4,1,4, 15) 
Hanvatkheda to Devgaon 
(MDR-46) 
Block Achalpur Total 10.960 14 384.68 258.29 642.97 45.02; (13,5,3,8, 
29) 
| 
we 
Page 4 of 62 Generated On : 31/03/2021 07:03 PM ॥ | ॥॥ | 
DEVINDER KUMAR 
Director (RC) 
M/o Rural Development 


Krishi Bhawan, New Delhi 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
Block- Amrawati 
20 MRL13 MRL13-SH 298 A Kathora t 
Takli to VR 15 
21 MRL12 MRL12-MSH 14 (Changapur) 
to Kamunja to SH 309 
(Wanarasi) road 
Block Amrawati Total 
Block- Anjangaon 
22 MRLO8& MRLO8-SH282(Murha)- 
Waruda- Chincholi - 
Kumbhargaon - Umari(T.B. ) 
Block Anjangaon Total 
Block- Bhatkuli 
23 MRLO4 MRLO4-MDR 24 to Borkheda 
to VR 82 Road 
24 MRL10 MRL10-SH 301 (Wathonda) 
to Himattpur to Marki to 
Ankwadi to Hatkheda road 
Block Bhatkuli Total 
Block- Chandur Bazar 
25 MRL13 MRL13-Kurha MDR83 to 
Thugao MDR23 
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Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work 
Technology Bridge (Mtrs) Way Width (Nos) 
Length 
5 6 7 8 9 
Waste Plastics 5.880 3.750 Complete 5 
Lime 7.240 3.750 Complete 17 
Stabilization 
<BR/> Waste 
Plastics 
13.120 22 
Lime 8.000 3.750 Complete 18 
Stabilization 
<BR/> Waste 
Plastics 
8.000 18 
Coir 6.170 3.750 Complete 11 
Technology 
<BR/> Waste 
Plastics 
Waste Plastics 4.030 3.750 Complete 7 
10.200 18 
Waste Plastics 5.130 3.750 Complete 7 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost TotalCost Maint. Cost Habs (1000+, 
(Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Additional Additional <250, Total) 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 13 14 
204.85 137.46 342.31 23596. (3.1 5(Sin2, 11) 
376.36 252.20 628.56 44.00 (4,1,1,2, 8) 
581.21 389.65 970.86 67.96: (755:2:5:6:,'4; 
19) 
378.20 253.35 631.55 44.21 (2,3,1,0, 6) 
378.20 253.35 631.55 44.21 (2, 3, 1, 0 , 6) 
292.55 196.13 488.68 34.21 (3.3. 2. 0.8) 
235.45 157.69 393.14 27:52) (4 5-3.51-5:2,5 10) 
528.00 353.81 881.81 61573) (Fi 65/3925 
18) 
245.75 164.75 410.50 28.74 (5,2,2,1, 10) 
| 
Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road / Bridge 
Network No, 
1 2 3 
26 MRLO8& MRLO8-Bhalewadi to 
Karajgaon to Kalhodi to 
Kurha 
Block Chandur Bazar Total 
Block- Chandur Railway 
27 103 T03-BAGGI SONORA BK TO 
RAJURA RD 
Block Chandur Railway Total 
Block- Chikhaldara 
28 MRLO8 MRLO8-SH-292 (Nagapur) To 
Somwarkheda (MDR-46) 
Road 
29 MRLO3 MRLO3-MDR-77 (Korda ) To 
Rajanikund MDR-77 
(Katkumbh) Road 
30 MRLO6 MRLO6-MDR-77 (Katkumbh) 
To Bhamadehi Kanheri 
(ODR-74) Road 
31 109 T09-ODR-11 (Sonapur) to 
Vastapur Mozari Road 
Block Chikhaldara Total 
Block- Daryapur 
32 MRLO5 MRLO5-MDR 15 to Sasan Bk. 
to Adula to SH 278 to 
Mhaispur Road 
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Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


5 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Nano 
Technology 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage 
Bridge (Mtrs) Way Width 
Length 


6 7 
6.400 3.750 
11.530 
9.925 3.750 
9.925 
3.900 3.750 


8.000 3.750 


5.570 3.750 
10.910 3.750 
28.380 


4.510 3.750 


Stage Const. 


8 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MOoRD Cost 


(Nos) 


14 


26 


26 


18 


38 
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State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
290.56 194.85 485.41 
536.31 359.60 895.91 
446.06 302.48 748.54 
446.06 302.48 748.54 
127.43 85.64 213.07 
296.86 199.12 495.98 
209.90 140.93 350.83 
447.11 299.72 746.83 
1,081.30 725.41 1,806.71 
197.98 132.78 330.76 
DEVINDER KUMAR 
Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


33.98 


62.72 


51.94 


51.94 


14.92 


34.72 


24.55 


52.28 


126.47 


23.15 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(4,1,3,2, 10) 


(9,3,5,3, 
20) 


(2,8,2,1, 13) 


(2,8,2,1, 


13) 


(4,2,3,0,9) 


(4,6,0,1, 11) 


(2,5,0,1, 3) 


(By 2 952.5; ti, 10) 


(15,515); 55 3; 


38) 


(6,2,2,0, 10) 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
33 ग05 T05-YEODA TO GHOD 
CHANDI TO SH 278 
Block Daryapur Total 
Block- Dhamangaon Railway 
34 MRLO1 MRLO1-Dabhada To 
Pimpalkhuta 
Block Dhamangaon Railway Total 
Block- Dharni 
35 MRL10 MRL10-SH 292 (Zilpi) to 
Patharpur Road 
36 TO5 T05-SH307 Kusumkot Kh. - 
Kusumkot Bk. -Kalpi- 
Babandha- Kalamkhar- 
MSH14- Goulkheda- 
Pankhalya-Khaparkheda 
St. Border 
37 MRLO7 MRLO7-SH-292 Ambadi 
Pankhalya Gabmbheri Rd 
Block Dharni Total 
Block- Morshi 
38 MRLO7 MRLO7-SH-300 to katpur 
mamdapur to shirkhed road 
39 MRLO4 MRLO4-Ner pingali to 
Akhtwada to MDR 103 Road 
Page 7 of 62 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Category New Road (Kms) / Carriage Stage Const. CD Work MoRD Cost State Cost Total Cost Maint. Cost Habs (1000+, 
(N/U) Technology _ Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including — (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
4 5 6 7 8 9 10 11 12 13 14 
Upgarde Waste Plastics 8.260 3.750 Complete 10 312.62 209.88 522.50 36.56 (8,2,3,1, 14) 
12.770 15 510.60 342.66 853.26 59.71 (14,4,5,1, 
24) 
Upgarde Waste Plastics 5.980 3.750 Complete a 252.56 170.85 423.41 29.42 (5,0,0,0,5) 
5.980 4 252.56 170.85 423.41 29.42 (5,0,0,0, 5) 
Upgarde Waste Plastics 4.875 3.750 Complete 5 161.71 108.67 270.38 18.93 (4,5, 1, 0), 10) 
Upgarde Waste Plastics 14.400 3.750 Complete 25 601.15 403.32 1,004.47 70.30 (11,8,0,0, 
19) 
Upgarde Waste Plastics 6.740 3.750 Complete 7 277.62 186.28 463.90 32.47 (4,6,0,0, 10) 
26.015 37 1,040.48 698.26 1,738.74 121.70 (19,19,1,0, 
39) 
Upgarde -- 2.970 3.750 Complete 8 153.28 103.64 256.92 17.98) (5:, 1 ,0,;'15.2) 
Upgarde - 5.310 3.750 Complete 6 225.02 151.82 376.84 26,381 (3:10 ,. 1! 5.256) 
र 
Wms 
Generated On : 31/03/2021 07:03 PM त oon 
EVINDER KUMAR | | | 
Director (RC) 


M/o Rural Develo 
Alo evelopment 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
40 MRL11 MRL11-Porgavan to Udkhed 
to MDR-98 
Block Morshi Total 
Block- Nandgaon Khandeshwar 
41 MRLO6 MRLO6-PALA TO LONI NH 06 
RD 
42 MRLO3 MRLO3-PACHOD TO PAHUR 
RD 
Block Nandgaon Khandeshwar Total 
Block- Teosa 
43 MRLO4 MRLO4-Shivangaon To 
Shirajgaon Mozari 
Block Teosa Total 
Block- Warud 
44 MRLO3 MRLO3-NH-353 K to pardi to 
roshankheda to 
chinchargavan harijan wasti 
45 MRLO1 MRLO1-Surli to bhandoli to 
kumbhikheda to NH-353J 
Block Warud Total 
District Amrawati Total 
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Road List for attachment with Sanction Letter 


Category New 
(N/U) Technology 
4 5 
Upgarde -- 
Upgarde Waste Plastics 
Upgarde Lime 
Stabilization 
<BR/> Waste 
Plastics 
Upgarde Waste Plastics 
Upgarde -- 
Upgarde -- 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage Stage Const. CD Work 
Bridge (Mtrs) Way Width (Nos) 
Length 
6 7 8 9 
5.640 3.750 Complete 14 
13.920 28 
5.300 3.750 Complete 15 
5.900 3.750 Complete 12 
11.200 27 
5.460 3.750 Complete 10 
5.460 10 
7.675 3.750 Complete 20 
4.990 3.750 Complete 10 
12.665 30 
180.125 301 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
258.16 172.95 431.11 
636.46 428.41 1,064.87 
267.59 179.34 446.93 
273.87 183.63 457.50 
541.46 362.97 904.43 
262.69 175.95 438.64 
262.69 175.95 438.64 
338.84 227.06 565.90 
240.91 161.36 402.27 
579.75 388.42 968.17 
7,759.76 5,210.11 12,969.87 
we 
EVINDER KUMAR 
Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


30.18 


74.54 


31.28 


32.04 


63.32 


30.71 


30.71 


39.61 


28.16 


67.77 


907.22 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 
(5,1,0,2, 8) 


(13,2,1,5, 
21) 


(4,0,0,2, 6) 


(2,2,0,3,7) 


(6,2,0,5, 
13) 


(3,1,1,0,5) 


(3,1,1,0,5) 


(9 ,.0.).4.).2i5 12) 


(4,0,1,6, 11) 


(13,0,2,8, 
23) 


(128 , 70,35, 
40 , 273) 


Sr. Core 


Name of Road / Bridge 


Network No. 


1 2 


District- Aurangabad 


Block- Aurangabad 


46 T06 


T06-NH-752I to Shendra 
Kamangar Warudkazi - 
Sultanpur-Kacchighati- 
Palashi Road 


Block Aurangabad Total 


Block- Gangapur 


47 MRLO9 
48 T05 
49 ग03 


MRLO9-SH-65 TO 
WAHEGAON- block border 


TO5-YESGAON TO ODR-53 
JOGESHWARI 


T03-TURKABAD KHARAD! TO 
RANJANGAON NARHARI 


Block Gangapur Total 


Block- Kannad 

50 MRLO1 MRLO1-WASADI DEVPUL 
KHATKHEDA UPTO MDR-11 

51 108 TO8-PISHOR NADARPUR 
JAWKHEDA KH SAROLA UPTO 
TQ BORDER 

52 MRLO6 MRLO6-KHEDA MDR-96 TO 
ATHEGAON UPTO MDR-58 

53 103 T03-SH-48 DONGARGAON 
JAWKHEDA BK JAWKHEDA KF 
MOHADI JAMDI J WAKOD 

Block Kannad Total 
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Category 


(N/U) 


Upgarde 


Upgarde 
Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


Waste Plastics 


Waste Plastics 
Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / 


Carriage 


Bridge (Mtrs) Way Width 


Length 


11.410 


11.410 


6.480 
5.150 
16.900 


28.530 


6.490 


10.656 


6.000 


6.900 


30.046 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


Stage Const. 


Complete 


Complete 
Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MOoRD Cost 


(Nos) 


29 


29 


13 


26 


47 


12 


13 


12 


14 


51 
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(Rs Lacs) 


10 


632.84 


632.84 


330.34 


250.01 


817.59 


1,397.94 


263.83 


448.35 


264.84 


242.66 


1,219.68 


State Cost 
(Including 
Additional 
State Share) 
(Rs Lacs) 


11 


425.91 


425.91 


220.22 
166.68 
545.06 


931.96 


178.79 


298.90 


178.36 


164.43 


820.48 


Total Cost 
(Including 
Additional 
State Share) 
(Rs Lacs) 


12 


1,058.75 


1,058.75 


550.56 
416.69 
1,362.65 


2,329.90 


442.62 


747.25 


443.20 


407.09 


2,040.16 


Maint. Cost 
(Rs Lacs) 


13 


52.05 


52.05 


30.54 


23.11 


75.55 


129.20 


27.45 


52.02 


27.57 


25.25 


132.29 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(3,1,0,1, 5) 


(3,1,0,1, 5) 


(2,0,0,0, 2) 
(2,2,0,0, 4) 
(3,2,0,1, 6) 


(7,4,0,1, 
12) 


(4,0,0,0, 4) 


(4,1,0,0, 5) 


(0, 2, 0, 0, 2) 


(2,0०0, 0, 0, 2) 


(10,3,0,0, 
13) 


eyo ॥॥ 


Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
Block- Khuldabad 
54 MRLO5S MRLO5-SH214-MAMNAPUR TO 
SONKHEDA 
55 MRL14 MRL14-MDR-5911 TO TAKLI 
Block Khuldabad Total 
Block- Paithan 
56 MRLO8& MRLO8-Murma To pachod bk- 
pachod kh -sh 61 road 
57 T07 TO7-SH 26 ISARWADI 
WAHEGAON PACHALGAON 
TO RAHATGAON SH 61 
58 110 T10-MDR 34 To Bokud 
jalgoan-Patode wadgaon- 
chitegoan-babhulgaon- 
paithankheda-immapur 
waki-gadegoan gangapur 
road 
Block Paithan Total 
Block- Phulambri 
59 T02 T02-MDR-15 Wadodbazar To 


Jalgaon Mete Gevari Paiga 
MDR-14 


Block Phulambri Total 
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Category 


(N/U) 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 

5 6 7 8 9 10 11 12 13 14 
Waste Plastics 5.000 3.750 Complete 11 234.18 156.12 390.30 21:63) (७.1 202320) 
Waste Plastics 5.400 3.750 Complete 12 271.80 181.20 453.00 25.09 (4,154.1, 9 15) 

10.400 23 505.98 337.32 843.30 46.72) (४८७2. 125 
24) 
Waste Plastics 4.650 3.750 Complete 16 220.00 148.16 368.16 21:68) (25.15 150 34) 
Waste Plastics 12.200 3.750 Complete 11 701.44 470.62 1,172.06 S394 {tis Ts 15.053) 
Waste Plastics 7.530 3.750 Complete 8 298.43 201.45 499.88 335198 (Toi Ts 1212 
24.380 35 1,219.87 820.23 2,040.10 108.41) (4,.3.,-35.14, 
11) 
Waste Plastics 3.225 3.750 Complete 6 119.38 79.58 198.96 16:00’ (3'., 1, 0: 0:4) 
3.225 6 119.38 79.58 198.96 16.00 (3,1,0,0, 4) 
| 
Generated On : 31/03/2021 07:03 PM 
WOoVilsN ee य KUMAR 
Director (RC 


Mio Rurai Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
Block- Sillod 
60 MRLO2 MRLO2-SH-51(WANGI 
BK), WANGI 
KH, WADODCHATHA, UPTO 
MDR-05 


61 MRLO4 MRLO4-SH-40 
(BHARAD!),PIROLA, DIDGAON 
,UPLI,MANDGAON 


62 T02 T02-SH-51 
(DHANORA), PALSHI, SISARKH 
EDA, BHARADI, WANGI KH. 


Block Sillod Total 


Block- Vaijapur 
63 MRLO2 MRLO2-Dalitwasti Parsoda 
Bendwadi to NH-752H 


64 MRLOS MRLO5-MDR-41 Bhaigaon to 
MDR-89 


65 102 T02-Jambarkheda 
Babhulgaon Bk Babhulgaon 
Kh to Nalegaon 


Block Vaijapur Total 
District Aurangabad Total 


District- Beed 
Block- Ashti 


66 MRL23 MRL23-MDRO4 near Kada to 
Shirapur 
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Upgarde 


Upgarde 


Upgarde 


Upgarde 
Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
Technology Bridge (Mtrs) Way Width (Nos) (RsLacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


5 6 7 8 9 10 11 12 13 14 
Coir 6.950 3.750 Complete 6 340.27 228.35 568.62 40.63 (3,0, 0, 0, 3) 
Technology 
Waste Plastics 9.800 3.750 Complete 14 450.87 302.08 752.95 53.56 (2,2,0,0, 4) 
Coir 5.940 3.750 Complete 7 323.90 216.93 540.83 38.85 (5,0,0,0, 5) 
Technology 
22.690 27 1,115.04 747.36 1,862.40 133.04 (10,2,0,0, 
12) 
Waste Plastics 5.000 3.750 Complete 9 222.98 148.66 371.64 20.61 (2,1,0,0, 3) 
Waste Plastics 7.200 3.750 Complete 10 291.34 194.23 485.57 26.88 (3,0,0,0, 3) 
Waste Plastics 8.880 3.750 Complete 16 446.32 297.55 743.87 41.23) (4, 3), 4.,.0.,.8) 
21.080 35 960.64 640.44 1,601.08 88.72 (9,4,1,0, 
14) 
151.761 253 7,171.37 4,803.28 11,974.65 706.43 (55,20,5,15 
, 95) 
-- 5.100 3.750 Complete 11 251.47 167.64 419.11 37255) (2)5:0'1.,5735:6) 
Generated On : 31/03/2021 07:03 PM | | | | 
EVINDER KUMAR 


Director (RC 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. 


67 


69 


70 


71 


72 


73 


Core Name of Road / Bridge 
Network No. 
2 3 
MRLO7 MRLO7-Ashti-Shindewadi- 
Mandwa 
MRLO9 MRLO9-Near SH54 to 
Hanumantgaon-Chikli-SH70 
MRL18 MRL18-NH561-Kelsangvi- 
SH54 near Nimgaonchaouba 
Block Ashti Total 
Block- Beed 
T02 T02-NH-561 to SH-59 - 


Navgan Rajuri to Songaon 
Block Beed Total 


Block- Georai 


T02 


Block- Kaij 
MRLOS 


MRL10 


T02-NH-211 To Shindewadi- 
Nipani jawalaka-Pachegaon- 
Talawat Boragaon -Jalgaon 
Majara 


Block Georai Total 


MRLO5-Sangvi Sarni to 
Balegaon To Kelgaon to SH 
222 


MRL10-Chandansawargaon 
To Kalamba To Adas 


Block Kaij Total 


District Beed Total 


District- Bhandara 
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4 


Upgarde 
Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage 
Technology Bridge (Mtrs) Way Width 
Length 
5 6 vA 

-- 5.000 3.750 

-- 8.700 3.750 

- 6.150 3.750 
24.950 

-- 9.000 3.750 
9.000 

-- 16.500 3.750 
16.500 

- 7.100 3.750 

-- 4.600 3.750 
11.700 
62.150 


Stage Const. 


Complete 
Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MOoRD Cost 


(Nos) 


24 


15 


64 


34 


34 


36 


36 


154 
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(Rs Lacs) 


10 


251.52 
357.30 
304.43 


1,164.72 


434.58 


434.58 


863.87 


863.87 


367.86 


198.53 


566.39 


3,029.56 


State Cost Total Cost 
(Including —_ (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
11 12 
167.68 419.20 
238.20 595.50 
202.96 507.39 
776.48 1,941.20 
289.72 724.30 
289.72 724.30 
575.92 1,439.79 
575.92 1,439.79 
245.24 613.10 
132.35 330.88 
377.59 943.98 
2,019.71 5,049.27 


EVINDER KUMAI 


JiVi/ \R 


Director (RC 


M/o Rural Dev 


elopment 


Krishi Bhawan, New Delhi 


Maint. Cost Habs (1000+, 
(Rs Lacs) 500+, 250+, 
<250, Total) 


13 14 


37.56. (1,1,0,;0, 2) 


53:37" (1.5.15 0/02) 


45.47 (2,0,0,0, 2) 


173:95' (6, 2,1, 3 


12) 


64.89 (1,1,1,0, 3) 


64.89 (1,1,1,0, 3) 


129.00 (4,0,1,0,5) 


129.00 (4,0,1,0,5) 


54.94 (1,2,0,0, 3) 


29.64 (2, 0, 0, 0, 2) 


84.58, (3, 2, 0, 0, 5) 


452.42 (14, 5, 3, 3, 


25) 


Sr. Core 
Network No. 


1 2 3 
Block- Bhandara. 
74 MRLO4 


Road 


75 MRLO6 MRLO6-Usaragondi 


Bhilewada Mathadi Chandori 


Road 


76 MRLO5 MRLO5-Parsodi 


Rajedahegaon Indiranagar 


Sawari Road 
77 MRLO7 


Block Bhandara. Total 


Block- Lakhandur 


78 MRLO7 
Dambi Virli road 
79 MRLO8 


80 TOS 


Vihirgaon Road 
Block Lakhandur Total 
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Name of Road / Bridge 


MRLO4-MDR 19 Nandora 
Parsodi Kharadi upto MSH 6 


MRLO7-Khamari Sitepar Road 


MRLO7-SH 354 to Sawargaon 


MRLO8-Masal to Khairi 
(Ghar) Gunjepar Road 
TO5-SH 354 Dokesararndi to 


Kirmiti Rohini Kudegaon 
Manded Khairi(Pat) 


Category 


(N/U) 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 
Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


Lime 
Stabilization 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Waste Plastics 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / 


Carriage Stage Const. 


Bridge (Mtrs) Way Width 


Length 


3.950 


6.940 


5.250 


4.810 


20.950 


3.550 
3.930 


8.900 


16.380 


7 8 

3.750 Complete 
3.750 Complete 
3.750 Complete 
3.750 Complete 
3.750 Complete 
3.750 Complete 
3.750 Complete 


CD Work MOoRD Cost 


(Nos) 


17 


10 


14 


49 


6 


8 


ग 


21 


Generated On : 31/03/2021 07:03 PM 


State Cost Total Cost 

(Rs Lacs) (Including (Including 

Additional Additional 
State Share) State Share) 

(Rs Lacs) (Rs Lacs) 

10 11 12 

217.87 145.25 363.12 
351.96 235.39 587.35 
282.44 190.30 472.74 
264.40 176.26 440.66 
1,116.67 747.20 1,863.87 
150.61 100.91 251.52 
134.82 89.88 224.70 
426.79 286.52 713.31 
712.22 477.31 1,189.53 


| 
णै५//&“५-- 
EVINDER RUMAR 
Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


23.44 


37.89 


31.56 


27.99 


120.88 


17.03 
15.31 


47.51 


79.85 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(2,1,0,0, 3) 


(3,1,0,1,5) 


(3,0,1,0, 4) 


(1,0,1,0, 2) 


(9,2,2,1, 
14) 


(1,0,1,0, 2) 
(3,3,0,0, 6) 


(6,0,0,0, 6) 


(10,3,1,0, 
14) 


Sr. Core 


Network No. 


1 2 


Name of Road / Bridge 


Block- Lakhani 


MRLO1-Kesalwada(Raghorte) 
to Macharana Jeonala 
Nimgaon Ghodezari Road 
MRLO2-Taluka Border Wakal 
to Palandur Road 


Block Lakhani Total 


T05-Mohadi Mahalgaon 
Kanhalgaon Sirsoli 
Wadegaon Salebardi Shioni 
Chicholi Road 


T07-MDR-06 to Pimpalgaon 
Paldongari Nerala Salai (kh) 
Road 


Block Mohadi Total 


81 MRLO1 

82 MRLO2 
Block- Mohadi 

83 ग05 

84 T07 
Block- Pauni 

85 MRLO8& 

86 MRLO2 

87 MRLO1 
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MRLO8-Walani Borgaon Bj 
lsapur Road 


MRLO2- NH 247 Nishti 
Thanegaon Bhuyar Road 


MRLO1-Kondha Palora Sendri 
Kh Road 


Category 


(N/U) 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


Waste Plastics 


Waste Plastics 


Nano 
Technology 
<BR/> Waste 
Plastics 
Lime 
Stabilization 
<BR/> Waste 
Plastics 


Coir 
Technology 
<BR/> Waste 
Plastics 


Nano 
Technology 
<BR/> Waste 
Plastics 
Lime 
Stabilization 
<BR/> Waste 
Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage 
Bridge (Mtrs) Way Width 
Length 


6 7 
7.550 3.750 
7.950 3.750 

15.500 

10.000 3.750 
8.860 3.750 

18.860 
5.950 3.750 
4.350 3.750 
3.480 3.750 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MoRD Cost 


(Nos) 


12 


18 


13 


7 


4 


Generated On : 31/03/2021 07:03 PM 


(Rs Lacs) 


10 


324.36 


340.02 


664.38 


507.44 


367.15 


874.59 


277.87 


154.69 


168.11 


~ 


State Cost 
(Including 
Additional 


State Share) 


(Rs Lacs) 
11 


217.91 


227.83 


445.74 


339.30 


244.76 


584.06 


185.25 


103.12 


112.07 


Total Cost 
(Including 


Additional 
State Share) 


(Rs Lacs) 
12 


542.27 


567.85 


1,110.12 


846.74 


611.91 


1,458.65 


463.12 


257.81 


280.18 


EVINDER KUMAR 


Director (RC 


Milo Rurel! Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


Habs (1000+, 
500+, 250+, 
<250, Total) 


13 14 


35.51 (4,0,1,0, 5) 


37.20 (3,1,0,0, 4) 


72.71 (7,1,1,0,9) 


56.28 (5,3,0,0, 8) 


40:81 (1), 2.0, 1.4) 


97.09 (6,5,0,1, 


12) 


30.60 (2,0,0,1, 3) 


17.34 


(2,0,0,1, 3) 


18.18 (3,0,0,0, 3) 


Sr. 


88 


89 


90 


91 


92 


93 
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Core 


Name of Road / Bridge 


Network No. 


T01 


T04 


3 


T01-NH 247 Kondha Somnala 
Pimpalgaon Borgaon up to 
Taluka Border Road 


T04-NH 247 Adyal Somnala 
Kodurli Road 


Block Pauni Total 


Block- Tumsar 


MRL16 


MRL12 


T03 


T06 


MRL16-MDR-12 Tumsar to 
Kosti Shivni Road 


MRL12-SH-356 Tumsar to 
Hasara Hingna Mitewani 
Road 


T03-SH-355 Kharbi to 
Paraswada Mandhal Sukali 
Road 


T06-ODR-25 Lohara to Sorna 
Lanjera Pipariya Pitesur 
Rongha Road 


Block Tumsar Total 


District Bhandara Total 


District- Buldhana 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


5 


Coir 
Technology 
<BR/> Waste 
Plastics 


Waste Plastics 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Waste Plastics 


Nano 
Technology 
<BR/> Waste 
Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / 


Carriage 


Bridge (Mtrs) Way Width 


Length 


4.660 


3.960 


22.400 


6.250 


6.440 


8.730 


8.590 


30.010 


124.100 


3.750 


3.750 


3.750 


3.750 


3.750 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work 
(Nos) 


33 


160 
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MoRD Cost State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
197.15 131.44 328.59 
168.08 112.05 280.13 
965.90 643.93 1,609.83 
295.77 197.18 492.95 
275.02 183.35 458.37 
364.58 243.06 607.64 
351.37 234.25 585.62 
1,286.74 857.84 2,144.58 
5,620.50 3,756.08 9,376.58 
DEVINDER Kunar 
rn; =e SSNS 
Mirector (RC) 


Milo Rurel Day 


५0 8४९1001007 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


Habs (1000+, 
500+, 250+, 
<250, Total) 


13 14 


21070!" ७१,०७० 9) 


18.43! (८, 0.12, 4) 


106.26 (14,1,1,6, 


22) 


32.67 (0,2,0,0, 2) 


30.50 (3, 0, 0, 0, 3) 


39.98 (3,0,0,0, 3) 


३१.४ (1 5.3 0.,:0,4) 


142.35 (7,5,0,0, 


12) 


619.15) (53 :, 17.5 '5.5:85; 
83) 


Sr. 


94 


95 


96 


97 


98 


99 


100 


Core Name of Road / Bridge 
Network No. 


2 3 
Block- Buldhana 


MRL11 MRL11-MDR-104 (Deulghat) 
to Umala-Ambhoda Road 


MRLO2 MRLO2-MDR-104 (Sakhali Bk) 
to Hatedi Bk Road 


Block Buldhana Total 
Block- Chikhali 
MRL11 MRL11-Taranwada-Medsing- 


Duma 


MRLO1 MRLO1-SH 753A-Sawargaon 
Dukare-SH 214-Bhogavati 


MRL12 MRL12-NH 548 CC- Shelud- 
Hatani 


Block Chikhali Total 
Block- Jalgaon Jamod 


MRLO5 MRLO5-SH 47 Bhurkhed 
Palshi Supo MDR 3 


Block Jalgaon Jamod Total 
Block- Khamgaon 


MRLO2 MRLO2-NH 753 E Rohana 
Nimkawala Poraj Road 


Block Khamgaon Total 
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Upgarde 


Upgarde 


Upgarde 
Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Lime 
Stabilization 
<BR/> Nano 

Technology 


Waste Plastics 
Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage 
Bridge (Mtrs) Way Width 
Length 


2.300 3.750 


7.000 3.750 
9.300 
3.720 3.750 
5.700 3.750 
4.960 3.750 
14.380 
4.300 3.750 
4.300 
5.800 3.750 
5.800 


Stage Const. 


Complete 


Complete 


Complete 
Complete 


Complete 


Complete 


Complete 


CD Work 


(Nos) 


6 


15 


21 


10 


21 


13 


13 


16 


16 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 

State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


10 11 12 
98.90 71.99 170.89 
298.50 218.08 516.58 
397.40 290.07 687.47 
152.68 102.34 255.02 
219.13 146.95 366.08 
191.57 128.45 320.02 
563.38 377.74 941.12 
214.39 165.02 379.41 
214.39 165.02 379.41 
237.50 173.10 410.60 
237.50 173.10 410.60 


Maint. Cost 
(Rs Lacs) 


13 


10.69 


32.61 


43.30 


5.04 
4.50 
23.14 


32.68 


23.68 


23.68 


25.50 


25.50 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(1,1,0,0, 2) 


(3,0,0,1, 4) 


(4,1,0,1, 6) 


(2,0,0,1, 3) 
(2,1,0,0, 3) 
(2,0,0,0, 2) 


(6,1,0,1,8) 


(2,0,0,0, 2) 


(2,0,0,0, 2) 


(2,1,0,1, 4) 


(2,1,0,1,4) 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
Block- Lonar 
101 109 T09-Pardi to NH-753C to tq. 
border road 


Block Lonar Total 


Block- Malkapur 


102 MRLO6 MRLO6-MDR 76 wakodi 
Khopodi Lonwadi To join SH- 


270A 


103 MRL12 MRL12-NH 753 A ( 


Gadegaon)Ghirni umali 


Road. 
Block Malkapur Total 


Block- Mehkar 


104 MRLO9 MRLO9-NH-548CC - Dudha to 


Kalmeshwar road 


105 ग08 T08-NH-548CC - Bramhapuri 
- Raipur - Sonargavhan to 


Janefal Road 


Block Mehkar Total 
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Category 
(N/U) 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Fly Ash 
Subgrade 
<BR/> Roller 
Compacted 
Concrete 
Pavement 


Waste Plastics 


Waste Plastics 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage Stage Const. CD Work 


Bridge (Mtrs) Way Width (Nos) 
Length 

6 7 8 9 
6.700 3.750 Complete 9 
6.700 9 
3.300 3.750 Complete 6 
3.700 3.750 Complete 6 
7.000 12 
4.400 3.750 Complete 11 
6.100 3.750 Complete 9 

10.500 20 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost Total Cost 
(Rs Lacs) (Including — (Including 
Additional Additional 

State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


10 11 12 

214.66 160.23 374.89 
214.66 160.23 374.89 
153.07 110.58 263.65 
124.57 83.04 207.61 
277.64 193.62 471.26 
167.85 127.87 295.72 
251.42 198.05 449.47 
419.27 325.92 745.19 


EVINDER KUMAR 
Director (RC 
M/o Rural Devet: ment 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


23.33 


23.33 


16.07 


12.92 


28.99 


18.44 


28.13 


46.57 


॥॥ 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(2,1,0,1, 4) 


(2,1,0,1,4) 


(2,0,0,0, 2) 


(3,0,0,0, 3) 


(5,0,0,0,5) 


(1,1,0,0, 2) 


(3,1,0,0, 4) 


(4, 2, 0, 0, 6) 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
Block- Motala 
106 MRLO7 MRLO7-SH-272 to 
Ibrahimpur- MDR-18 ROAD 
107 T01 T01-ODR-95 (Shelgaon 


Bazar) - Nhavi - Kabarkhed 
to Hanawatkhed MDR-19 
Road 


Block Motala Total 
Block- Nandura 


108 MRLO9 MRLO9-SH 277-Burti-Kati 


road 
Block Nandura Total 


Block- Sangrampur 


109 T02 T02-Durgadaitya Awar To 


Paturda 


Block Sangrampur Total 


Block- Sindhkhed Raja 


110 MRLO2 MRLO2-MDR 36 
KESHAOSHIVANI DUSARBID 
753 C ROAD 
Block Sindhkhed Raja Total 


District Buldhana Total 
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Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work MoRDCost StateCost Total Cost Maint. Cost Habs (1000+, 
Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
5 6 7 8 9 10 11 12 13 14 
Waste Plastics 4.800 3.750 Complete 9 194.65 146.19 340.84 21224 (2.50. 5'045.1';. 3) 
Waste Plastics 3.140 3.750 Complete 7 126.36 94.96 221.32 1377 (45.0.5/0'5:2'4:6) 
7.940 16 321.01 241.15 562.16 34.98 (6,0,0,3, 9) 
Waste Plastics 4.840 3.750 Complete 13 221.01 148.07 369.08 26:44 {1 , 1.,.0., 05.2) 
4.840 13 221.01 148.07 369.08 26.44 (1,1,0,0, 2) 
Fly Ash 8.400 3.750 Complete 17 369.36 264.93 634.29 39349; (G.:0:,. 155 1 355) 
Subgrade 
<BR/> Roller 
Compacted 
Concrete 
Pavement 
8.400 17 369.36 264.93 634.29 39.49; (3, 0.1: 15:5) 
Lime 7.450 3.750 Complete 14 286.36 211.12 497.48 30.99 (3,0,0,0, 3) 
Stabilization 
<BR/> Waste 
Plastics 
7.450 14 286.36 211.12 497.48 30.99 (3,0,0,0, 3) 
86.610 172 3,521.98 2,550.97 6,072.95 355.96 (38,7,1,8, 
54) 
Generated On : 31/03/2021 07:03 PM || ॥॥ | 
ANDER KUMAR 


Director (RC 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of २००0 / Bridge Category 
Network No. (N/U) 
1 iz 3 4 
District- Chandrapur 
Block- Ballarpur 
111 MRL14 MRL14-Bamanai to Katwali Upgarde 
Kothari Kohpora road 
Block Ballarpur Total 
Block- Bhadravati 
112 MRLO9 MRLO9-SH-371 Upgarde 
Chandankheda To Khokari - 
Shrinagar Road 
113 MRLO1 MRLO1 -Bhadrawati To Upgarde 
Vijasan Deulwada MDR- 
10Road 
Block Bhadravati Total 
Block- Brahmapuri 
114 MRL10 MRL10-NH 353 0 (Udapur) to Upgarde 
MDR 78 (Sawalgaon) 
Block Brahmapuri Total 
Block- Chandrapur 
115 T02 T02-MSH-14 (Nagala ) To 51- Upgarde 
373 Road 
116 MRL15 MRL15-MDR-41 To MDR-41 Upgarde 
(Marda) Road 
Block Chandrapur Total 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work 
Technology _ Bridge (Mtrs) Way Width (Nos) 
Length 
5 6 7 8 9 
Coir 6.000 3.750 Complete 12 
Technology 
6.000 12 
Waste Plastics 6.300 3.750 Complete 10 
Waste Plastics 6.375 3.750 Complete 19 
12.675 29 
-- 5.370 3.750 Complete 10 
5.370 10 
Waste Plastics 7.194 3.750 Complete 15 
-- 8.780 3.750 Complete 10 
15.974 25 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost TotalCost Maint. Cost Habs (1000+, 
(Rs Lacs) (Including —_ (Including (Rs Lacs) 500+, 250+, 
Additional Additional <250, Total) 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 13 14 
285.28 190.19 475.47 38.04 (1,2,0,1, 4) 
285.28 190.19 475.47 38.04 (1,2,0,1, 4) 
302.34 210.24 512.58 35.88 (4,3,3,2, 12) 
361.30 246.18 607.48 42.52" (1 »:2.,0)5:2),. 5) 
663.64 456.42 1,120.06 78.40 (5,5,3,4, 
17) 
295.31 201.87 497.18 39.773 (3: 5'6,°1,5:0:5, 12) 
295.31 201.87 497.18 39.77) (3.,:6,-1,,.0:, 
12) 
267.68 180.46 448.14 35.86 (4,4,3,0, 11) 
299.04 202.36 501.40 40.11 (3,1,1,1, 6) 
566.72 382.82 949.54 15.97), (758 54;4 5 
17) 
(RC) 
Jes nmont 


Krishi Bhay an, New Celhi 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Sr. Core Name of Road / Bridge Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost Total Cost Maint. Cost Habs (1000+, 
Network No. (N/U) Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


1 2 3 4 5 6 7 8 9 10 11 12 13 14 
Block- Chimur 
117 T06 T06-ODR 111(Masal Bk) To Upgarde -- 10.860 3.750 Complete 27 548.56 368.71 917.27 73:39 (5:54 5.3:,:0'5 12) 
Khambada Road 
118 MRLO6 MRLO6-MDR 36 ( Doma) To Upgarde -- 6.430 3.750 Complete 15 278.15 187.43 465.58 37.25 (3,4,1,1, 9) 
MDR 38 (Amboli) Road 
Block Chimur Total 17.290 42 826.71 556.14 1,382.85 110.64 (8,8,4,1, 
21) 
Block- Gondpipri 
119 MRLO9 MRLO9-NH 353 B Karanji To = Upgarde Lime 6.480 3.750 Complete 16 313.39 220.12 533.51 42.68 (3,1,1,1, 6) 
Kharalpeth Stabilization 
<BR/> Waste 
Plastics 
120 MRLO4 MRLO4-MDR 24 To MDR 54 Upgarde Waste Plastics 5.500 3.750 Complete 14 251.78 170.09 421.87 33.79) (3.514 0' 1 55) 
Chak Likhitwada 
Block Gondpipri Total 11.980 30 565.17 390.21 955.38 76.43 (6,2,1,2, 
11) 
Block- Korpana 
121 T01 T01-ODR-139 (Hatloni) To Upgarde -- 10.000 3.750 Complete 11 381.68 266.46 648.14 51:85) (3.535.115. 2:59} 
ODR-139 (Borgaon Bk) Road 
Block Korpana Total 10.000 11 381.68 266.46 648.14 51.851 (3,3, 1, 2, 9) 
Block- Mul 
122 MRLO4 MRLO4-MDR-54 (Rajgad) To —_- Upgarde -- 6.039 3.750 Complete 17 327.56 220.38 547.94 43.84 (3,1,0,0, 4) 
SH-371 (Pardi Haranghat) 
Road 
Block Mul Total 6.039 17 327.56 220.38 547.94 43.84 (3,1,0,0, 4) 
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DEVINDER KUMAR 


Virector (RC 
M/o Rural त -2--. व 
Krishi Bhawan, New Delhi 


Ses 


123 


124 


125 


126 


127 


128 
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Core 


Name of Road / Bridge 


Network No. 


2 


Block- Pomburna 


T02 


T02-SH 372 Borda Zullurwar 
To MDR 54 Sellur Nagareddi 


Block Pomburna Total 


Block- Rajura 


MRLO9 MRLO9-Khambala to Wirur 

Chinchala road 
103 T03-Pimpalgaon to 
Dondargaon Wirur Sindhi 
road 
Block Rajura Total 
Block- Sawali 

MRLO5 MRLO5-MDR-28 (Vyahad Bk) 
To Wagholi To Samda Bk 
Road 

MRLO3 MRLO3-Bothali To 
Ghodewahi To MDR-28 
(Sindola) Road 

MRLO7 MRLO7-MDR-118 (Palebarsa) 


To MDR-30 
Block Sawali Total 


Category 


(N/U) 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 


Technology 


Coir 
Technology 


Nano 
Technology 


Nano 
Technology 


Nano 
Technology 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage 
Bridge (Mtrs) Way Width 
Length 


6 7 
4.240 3.750 
4.240 
6.730 3.750 
11.550 3.750 
18.280 
4.000 3.750 
3.280 3.750 
6.200 3.750 
13.480 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MoRD Cost 


(Nos) 


36 


20 


36 
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(Rs Lacs) 


10 


207.61 


207.61 


296.53 


509.10 


805.63 


185.18 


155.61 


317.96 


658.75 


Nir f 


“uce 


State Cost Total Cost 
(Including = (Including 
Additional Additional 


State Share) State Share) 


(Rs Lacs) (Rs Lacs) 
11 12 
138.97 346.58 
138.97 346.58 
197.69 494.22 
339.40 848.50 
537.09 1,342.72 
128.49 313.67 
108.22 263.83 
220.38 538.34 
457.09 1,115.84 


ector (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


27.73 


27.73 


39.53 


67.88 


107.41 


25.09 


21.11 


43.07 


89.27 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(2,4,3,4, 13) 


(2,4,3,4, 
13) 


(1,1,0,1, 3) 


(4,0,0,3,7) 


(5,1,0,4, 
10) 


(3,2,0,0, 5) 


(5,1,4,0, 10) 


(1,2,1,1, 5) 


(9,5,5,1, 
20) 


ix 


Road List for attachment with Sanction Letter 


Sr. Core Name of Road / Bridge Category New 
Network No. (N/U) Technology 
1 2 3 4 5 
Block- Shindewahi 
129 MRL15 MRL15-MSH 09 (Mendha mal) Upgarde न्न 
to MDR 31 (Jiwanapur) 
Block Shindewahi Total 
Block- Warora 
130 MRLO6 MRLO6-NH-347A Temurda To Upgarde Nano 
Jamani bk Bopapur ODR-03 Technology 
Road 
Block Warora Total 
District Chandrapur Total 
District- Dhule 
Block- Sakri 
131 T20 T20-Dahivel Bodgaon Upgarde -- 
Bhongaon Aamode Zanzale 
SH7 Road 
Block Sakri Total 
District Dhule Total 
District- Gadchiroli 
Block- Aheri 
132 MRL10 MRL10-Aheri Cherpalli Upgarde Waste Plastics 


Pusukpalli to NH 353C 
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Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage Stage Const. CD Work 
Bridge (Mtrs) Way Width (Nos) 
Length 
6 7 8 9 
5.750 3.750 Complete 16 
5.750 16 
9.560 3.750 Complete 27 
9.560 27 
136.638 305 
15.850 3.750 Complete 40 
15.850 40 
15.850 40 
6.820 3.750 Complete 7 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost Total Cost 
(RsLacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
248.17 170.45 418.62 
248.17 170.45 418.62 
485.07 340.18 825.25 
485.07 340.18 825.25 
6,317.30 4,308.27 10,625.57 
596.65 397.76 994.41 
596.65 397.76 994.41 
596.65 397.76 994.41 
312.58 208.38 520.96 
DEVINDER eras 


‘ —tLiry PUMA 
Director (Re 
M/o Rural 


न Develoom 
Krishi Bha night 


wan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


33.49 


33.49 


163.38 


163.38 


936.22 


47.24 


47.24 


47.24 


34.71 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(3 5:2.5:0.,,1', 6) 


(3,2,0,1, 6) 


(2,3,4,1, 10) 


(2,3,4,1, 
10) 


(59 , 47, 26, 
22, 154) 


(3,2,0,0, 5) 


(3,2,0,0, 5) 


(3,2,0,0, 5) 


(3,2,1,0, 6) 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
133 MRLOO MRLO9-Abanpalli To Sandra 
Road 
Block Aheri Total 


District Gadchiroli Total 


District- Gondia 


Block- Amgaon 


134 MRL17 MRL17-Gosaitola to 
Dhamangaaon Road 

135 T02 T02-Amgaon Pauldauna 
Sonekhari Yermada 
Jaiturtola to Taluka Border 

136 T01 T01-Amgaon to Kidangipar 


Shioni Kattipar (SH 365) 
Road 


Block Amgaon Total 


Block- Arjuni/ Morgaon 


137 MRL16 MRL16-Shivramtola To 
Khadaki (Dist.Border) Road 

138 MRL20 MRL20-Channa To Vihirgaon 
Road 

139 T05 T05-Sh-354 To Pratapgad 


Dinkarnagar Karandali Road 
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Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New 
Technology 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Waste Plastics 


Road (Kms) / Carriage Stage Const. 
Bridge (Mtrs) Way Width 
Length 
6 7 8 
6.360 3.750 Complete 
13.180 
13.180 
4.200 3.750 Complete 
5.520 3.750 Complete 
5.100 3.750 Complete 
14.820 
6.060 3.750 Complete 
4.310 3.750 Complete 
7.440 3.750 Complete 


Generated On : 31/03/2021 07:03 PM 


CD Work MoRDCost State Cost Total Cost 
(Nos) (Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
9 10 11 12 
2 250.78 167.19 417.97 
9 563.36 375.57 938.93 
9 563.36 375.57 938.93 
5 225.40 150.26 375.66 
6 193.07 128.71 321.78 
4 226.29 150.86 377.15 
15 644.76 429.83 1,074.59 
10 272.72 181.82 454.54 
8 245.29 164.02 409.31 
2 260.56 173.71 434.27 
R KUNIAK 


ector (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


27.72 
62.43 


62.43 


25.21 


21.57 


25.71 


72.49 


30.65 


27.16 


29.36 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 
(2,1,2,0, 5) 


(5,3,3,0, 
11) 


(5,3,3,0, 
11) 


(2,0,0,0, 2) 


(0,2,0,1, 3) 


(2,2,0,0, 4) 


(4,4,0,1,9) 


(1,0,0,2, 3) 


(1,1,0,0, 2) 


(3,0,0,0, 3) 


Sr. 


140 


141 


142 


143 


144 


145 


146 


Core 
Network No. 


Name of Road / Bridge Category 


(N/U) 


2 3 4 


MRL11 MRL11-Kshori (MDR-41) To 


Wadegaon Kholda Raod 
Block Arjuni/ Morgaon Total 


Upgarde 


Block- Deori 

711 T11-NH-543 Bhagi To 
Waradghat Makardhokda 
NH-6 Sirpur Kumbhartola 
Road 


T06-NH-543 Lohara To 
Surtoli Charbhata Tekabedar 
NH-6 Murdoli road 


Upgarde 


T06 Upgarde 


TO5 TO5-NH-543 Lohara To 
Purada Idakchuha 
Fukkimeta Pahaditola State 


Border Road 


T03-NH-543 Futana To Haldi 
Palangaon Belgaon Dhanori 
Paulzola SH-358 Ganutola 
Road 


T10-MDR-30 Mehatakheda 
To Gothanpar Dhawalkhedi 
Chikota Mahaka Lendijob 
Jabkasa State Border Road 


T12-MDR-31 Ropa To Sukadi 
Magardoh Road 


Block Deori Total 


Upgarde 


T03 Upgarde 


T10 Upgarde 


T12 Upgarde 
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Road List for attachment with Sanction Letter 


New 
Technology 


5 


Waste Plastics 


Waste Plastics 


Coir 
Technology 
<BR/> Waste 
Plastics 


Waste Plastics 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Waste Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / 


Carriage 


Bridge (Mtrs) Way Width 


Length 


4.310 


10.000 


4.760 


5.960 


5.460 


9.000 


39.490 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


Stage Const. 


8 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MoRD Cost 
(Nos) 


23 


28 


Generated On : 31/03/2021 07:03 PM 


State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
320.35 213.56 533.91 
1,098.92 733.11 1,832.03 
183.42 122.28 305.70 
404.88 269.92 674.80 
284.67 190.78 475.45 
274.07 182.72 456.79 
278.65 185.76 464.41 
362.32 241.54 603.86 
1,788.01 1,193.00 2,981.01 
DEV iPS 
Directv: 4 | 
M/o Rural 1): 


Krishi Bhawan, New 3511 


Maint. Cost 
(Rs Lacs) 


13 


35.88 


123.05 


20.21 


45.57 


31.59 


30.57 


31.15 


40.97 


200.06 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(1,1,0,1, 3) 


(6,2,0,3, 


11) 


(3,0,0,1, 4) 


(0,4,2,2, 8) 


(2,1,1,2, 6) 


(0,1,1,1, 3) 


(0,4,1,4, 9) 


(0,1,1,0, 2) 


(5, 145.6105 
32) 


Sr. 


147 


148 


149 


150 


151 


Core 


Name of Road / Bridge 
Network No. 


2 3 


Block- Gondia 


MRLO3 MRLO3-Dawniwada Zadutola 
Khatitola Khalbanda 
Gangazari Road 

MRL14 MRL14-Sawri Arjuni 


Chargaon Road 


Block Gondia Total 
Block- Goregaon 
T02 T02-Bhadanga(NH-753) To 
Pindkepar-Pathri- 
BHutaitola-Silegaon- 


Chichgaontola-Satwa 
Dawwa 


MRLO6 MRLO6-Tumkheda Bk. To 


Milltoli-Gainkhaira-ODR-59 
Block Goregaon Total 


Block- Sadak/ Arjuni 
MRL13 MRL13-MDR-26 to Koylari 

Kohalitola Saledharni 

Dongargaon (NH-06) 
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Category 


(N/U) 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 


Technology 


Waste Plastics 


Waste Plastics 


Fly Ash 
Subgrade 
<BR/> Lime 
Stabilization 
<BR/> Nano 
Technology 
<BR/> Roller 
Compacted 
Concrete 
Pavement 
<BR/> Waste 
Plastics 


Waste Plastics 


Roller 
Compacted 
Concrete 
Pavement 


<BR/> Waste 


Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage 
Bridge (Mtrs) Way Width 
Length 


6 7 
6.000 3.750 
5.690 3.750 

11.690 

13.750 3.750 
5.000 3.750 

18.750 

5.100 3.750 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work 
(Nos) 


14 


19 


11 
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MoRD Cost State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
285.95 190.63 476.58 
259.23 173.82 433.05 
545.18 364.45 909.63 
586.81 391.21 978.02 
252.11 168.07 420.18 
838.92 559.28 1,398.20 
197.06 131.38 328.44 
EVIND 
Direc 
M/o Rural! 
Krishi Bha 


wan, New Delhi 


Maint. Cost Habs (1000+, 
(Rs Lacs) 500+, 250+, 
<250, Total) 
13 14 
32:51 (3), 1 5 0'70 ,,4) 


28.89 (3,0,0,0, 3) 


61.40 (6,1,0,0, 7) 


65.17 (5:,.0:,'0','1.,,6) 


28.28 (2,0,1,1, 4) 
93.46 (7,0,1,2, 
10) 


22.14 (1,1,1,1, 4) 


Sr. 


153 


154 


155 


156 


157 


158 


Core Name of Road / Bridge 
Network No. 
2 3 

MRL28 MRL28-MDR-39 (Chichtola) 

to Dhanori - Lendezari 
T04 T04-NH-753 Palasgaon to 
Dodke Lodhitola Jambhali 
upto Taluka Border 
T01 T01-NH-753 (Wadegaon to 
Kodamedi) Baoudhhnagar 
Ghatbori T Ghatbori K 
Panchwatitola Sindipar Birri 
Mauli 
Block Sadak/ Arjuni Total 
Block- Salekasa 

MRL17 MRL17-Tirkhedi to Halbitola 
Road 

MRL21 MRL21-Kawarabandh to 
Kholgad 

MRL18 MRL18-Nanva_ to Dhanoli 


Road 


Block Salekasa Total 


Block- Tirora 


MRLO8 
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MRLO8-ODR-11 To Sinditola 
Jamuniya Bustoptola To NH- 
753 Road 


4 


Upgarde 


Upgarde 


Upgarde 


Upgarde 
Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including = (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


5 6 7 8 9 10 11 12 13 14 
Coir 5.420 3.750 Complete 4 241.55 161.04 402.59 27.06: (1, 25:0 ,.0;;,3) 
Technology 
<BR/> Waste 
Plastics 
Waste Plastics 5.510 3.750 Complete 8 274.58 185.06 459.64 30:51 (0', 20:; 1523) 
Waste Plastics 8.130 3.750 Complete 9 388.12 268.74 656.86 43.30 (2,3,3,0, 8) 
24.160 23 1,101.31 746.22 1,847.53 23:01 (4, 8-4;,.2, 
18) 
Waste Plastics 4.660 3.750 Complete 2 181.18 120.79 301.97 20:58: (1 ,(0:,'0 5/15. 2) 
Waste Plastics 6.030 3.750 Complete 11 276.06 185.04 461.10 31615, (1 5.051.052) 
Waste Plastics 4.270 3.750 Complete 4 170.77 113.85 284.62 19.00 (2,1,0,0, 3) 
14.960 17 628.01 419.68 1,047.69 40; 73\ (481 9A. 1.52) 
Coir 4.330 3.750 Complete 4 179.46 120.14 299.60 19:79. (0,230. 3) 
Technology 
<BR/> Waste 
Plastics 


Generated On : 31/03/2021 07:03 PM 


DEVINDER KUMAR 
Director (RC 
M/o Rurai Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road/ Bridge Category 
Network No. (N/U) 
1 2 3 4 
159 ग08 T08-Lakhegaon Berdipar Upgarde 
(Khu) Alezari Road 
160 ग05 ग05-5--360 to Arjuni Upgarde 
Godaritola Sawara Pipariya 
Kanhartoli Chandori (Kh.) to 
Bihiriya Road 
Block Tirora Total 
District Gondia Total 
District- Hingoli 
Block- Aundha Nagn 
161 MRLO8 MRLO8-SH-249 Ranjala Sirla Upgarde 
Umra up to taluka border 
162 MRLO2 MRLO2-SH-249 to Jawala Upgarde 
Aajarsonda Tapowan to 
Joining MDR-18 
163 MRLO6 MRLO6-Approach road Upgarde 
Undegaon Chincholi niloba 
to Perjabad 
Block Aundha Nagn Total 
Block- Basmath 
164 MRLO6 MRLO6-NH-61 Bhoripgaon Upgarde 
Rajapur Marlapur 
165 MRLO5 MRLO5-Girgaon to Delub एके Upgarde 


Umari up to District boarder 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. 
Technology Bridge (Mtrs) Way Width (Nos) 
Length 
5 6 rf 8 9 
Roller 8.910 3.750 Complete 11 
Compacted 
Concrete 
Pavement 
<BR/> Waste 
Plastics 
Waste Plastics 4.410 3.750 Complete 4 
17.650 19 
167.100 155 
Geotextile 7.130 3.750 Complete 9 
- 3.000 3.750 Complete 5 
Geotextile 5.000 3.750 Complete 5 
15.130 19 
Nano 3.600 3.750 Complete 6 
Technology 
Lime 7.700 3.750 Complete 16 


Stabilization 
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CD Work MoRD Cost 


(Rs Lacs) 


10 


448.18 


198.91 


826.55 


7,471.66 


331.06 


133.93 


230.78 


695.77 


162.38 


353.48 


EVINDERK 
Director ( 

M/o Rural Development 
Krishi Bhawan, New Dei 


State Cost 
(Including 
Additional 
State Share) 
(Rs Lacs) 


11 


298.78 


133.60 


552.52 


4,998.09 


220.70 


89.28 


153.85 


463.83 


108.25 


235.66 


RC 
mis 


Total Cost 
(Including 
Additional 
State Share) 
(Rs Lacs) 


12 


746.96 


332.51 


1,379.07 


12,469.75 


551.76 


223.21 
384.63 


1,159.60 


270.63 


589.14 


RAL > 
॥४॥/॥४1 * 


ini 


Maint. Cost 
(Rs Lacs) 


13 


49.99 


21.91 


91.69 


835.89 


31.88 


12.90 


22.22 


67.00 


17.50 


38.12 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(1,1,1,0, 3) 


(2,1,0,2,5) 


(4,2,3,2, 
11) 


(40, 29, 15, 
21, 105) 


(4,1,0,0, 5) 


(3,0, 0, 0, 3) 


(4,0०0, 0, 0, 4) 


(11,1,0,0, 
12) 


(0,2,1,0, 3) 


(3,1,0,0, 4) 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
166 T02 T02-MDR-12 Pardi bk 
Khajmamapur Girgaon to 
Redgaon 
167 ग05 T05-ODR-37 Kinhola Kurunda 
to Sukali road join MDR-13 
Block Basmath Total 
Block- Hingoli 
168 MRL21 MRL21-MDR-29 to Idoli Amla 
Kalkondi 
169 MRL13 MRL13-MDR-04 to Kothalaj 
to Samga 
170 MRL23 MRL23-NH-161 to Parola 
Navalgavhan Station to 
Navalgavhan 
171 MRLO1 MRLO1-Phalegon 
Kanadkheda Bk., Wanzola 
Block Hingoli Total 
Block- Kalamnuri 
172 101 T01-Sandas -Salegaon 
173 TO3 T03-Wai-Wakodi 
Block Kalamnuri Total 
Block- Sengaon 
174 ग02 T02-MDR-26 Kawtha to NH- 
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461B kolsa Sukli kh 
Sapatgaon Sukli bk joining 
to SH-248 


Upgarde 
Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


5 


Lime 
Stabilization 


Lime 
Stabilization 


Waste Plastics 
Waste Plastics 


Waste Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / 


Carriage 


Bridge (Mtrs) Way Width 


Length 


6.700 


6.000 


24.000 


6.000 
6.400 


5.850 


6.000 


24.250 


6.900 
14.700 


21.600 


12.200 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


Stage Const. 


Complete 


Complete 


Complete 
Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MoRD Cost 
(Nos) 


13 


44 


13 


29 


10 
30 


40 


20 
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State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
399.40 266.27 665.67 
254.46 169.64 424.10 
1,169.72 779.82 1,949.54 
248.71 165.81 414.52 
280.75 187.16 467.91 
253.97 169.31 423.28 
259.06 172.70 431.76 
1,042.49 694.98 1,737.47 
281.15 187.43 468.58 
564.94 376.62 941.56 
846.09 564.05 1,410.14 
516.26 344.18 860.44 
| 
DEVIN 
Direct ra C) 2 
Mio Rural 05001. 
आ a MCVC: nent 
Krishi Bha 


wan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


43.12 


27.43 


126.17 


21.00 
22.40 


20.48 


21.00 


84.88 


24.15 
51.45 


75.60 


42.70 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(2,0,0,1, 3) 


(2,1,0,0, 3) 


(7,4,1,1, 
13) 


(4,0,0,0, 4) 
(2,0,0,0, 2) 


(1,1,0,0, 2) 


(3,0,0,0, 3) 
(10,1,0,0, 
11) 


(5,1,0,0, 6) 
(3,1,1,0,5) 


(8,2,1,0, 
11) 


(4,1,0,0,5) 


Sr. Core Name of Road/ Bridge Category 
Network No. (N/U) 
1 2 3 4 
175 MRLO3 MRLO3-MDR-28 Waghjali to — Upgarde 
Kahakar Taktoda joining to 
SH-258 
176 MRLO8 MRLO8-SH-248 to Surajkheda Upgarde 


up to district Border 
Block Sengaon Total 


District Hingoli Total 


District- Jalgaon 


Block- Pachora 


177 T04 T04-Kurhad bk Sarve bk to Upgarde 
Varkhedi Lasure Vanegaon 
Nimbhori kh Nimbhori bk to 
SH40 
Block Pachora Total 
Block- Raver 
178 MRLO1 MRLO1-Vivre kh To Nimbhora Upgarde 


To Nimbhora Station To SH 
46 To Harijanvasti Road 


Block Raver Total 


District Jalgaon Total 


District- Jalna 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage 
Technology Bridge (Mtrs) Way Width 
Length 
5 6 i 
-- 6.600 3.750 
-- 7.400 3.750 
26.200 
111.180 
Lime 11.760 3.750 
Stabilization 
11.760 
Lime 6.350 3.750 
Stabilization 
6.350 
18.110 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


CD Work MOoRD Cost 
(Nos) 


10 


37 


169 


20 


20 


13 


13 
33 
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State Cost Total Cost 

(RsLacs) (Including (Including 

Additional Additional 
State Share) State Share) 

(Rs Lacs) (Rs Lacs) 

10 11 12 

284.00 189.33 473.33 
289.18 192.78 481.96 
1,089.44 726.29 1,815.73 
4,843.51 3,228.97 8,072.48 
452.14 301.42 753.56 
452.14 301.42 753.56 
270.88 180.59 451.47 
270.88 180.59 451.47 
723.02 482.01 1,205.03 


EVINDER KUMAR 


Krishi Bhawan, New Delhi 


Maint. Cost Habs (1000+, 
(Rs Lacs) 500+, 250+, 
<250, Total) 
13 14 
23:10' 13. 0, (0.0, 3) 
25.90 (2,0,0,0, 2) 
91.70 (9,1,0,0, 
10) 
445.35 (45,9,2,1, 
57) 
S746 (11 ;5'5:2',.0; 
18) 
37.46 (11,5 ,2,0, 
18) 
22.67 (9,0,0,0, 9) 


22.67 (9,0,0,0, 9) 


60.13 (20,5,2,0, 


27) 


॥॥॥ 


Sr. Core Name of Road / Bridge Category 
Network No. (N/U) 
1 2 3 4 
Block- Ambad 
179 101 T01-SH-225 to Hastpokhari - Upgarde 


Karjat - Khedgaon - 
Deshgavhan-Maherbhaigaon 
To Dist Border 


180 MRLO7 MRLO7-Ghungardahadgaon Upgarde 
Ganeshnagar 
Gangachancholi 


181 ग11 T11-NH 211 to Ramghavan Upgarde 
Taka 


Block Ambad Total 


Block- Badnapur 


182 ग03 T03-Kadegaon Deogaon Upgarde 
Dhopteshwar Paduli To 
Pirsawangi 

183 114 T14-Kasturwadi Ambadgaon —_— Upgarde 


Pirsawangi Haldola 
Jawasgaon Dawalwadi 
Khadgaon Kelegavan 


Block Badnapur Total 


Block- Bhokardan 


184 MRLO8& MRLO8-Anwa Koda Upgarde 
Dhondkheda Dist. Border 
185 T17 T17-Deulgaon Tad - Upgarde 


Banegaon-Thigalkheda- 
Pimalgaon Thot -NH752H 


186 MRLO3 MRLO3-Hisoda Bk. Jalgaon Upgarde 
Sakapal Dahigaon 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost Total Cost Maint. Cost Habs (1000+, 
Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including — (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


5 6 7 8 9 10 11 12 13 14 
Road Stab 10.000 3.750 Complete 7 407.07 273.62 680.69 54.55 (12,4,3,4, 
Technology 23) 
Nano 6.400 3.750 Complete 11 264.35 178.47 442.82 35.43) (251, 45 1 59) 
Technology 
-- 7.700 3.750 Complete 14 384.05 256.04 640.09 51.21: (8 61 9235 25 14) 
24.100 32 1,055.47 708.13 1,763.60 141.19 (23,6,10,7, 
46) 
- 8.200 3.750 Complete 19 409.48 272.99 682.47 54.60 (8,0,2,0, 10) 
Nano 6.800 3.750 Complete 11 305.13 203.42 508.55 40.68 (7,2,1,0, 10) 
Technology 
15.000 30 714.61 476.41 1,191.02 99:28 (४525320: 
20) 
- 4.300 3.750 Complete 9 205.99 137.33 343.32 27.46 (3,1,0,5, 9) 
-- 6.100 3.750 Complete 8 214.06 142.70 356.76 28.54 (7,0,0,3, 10) 
- 7.000 3.750 Complete 17 353.06 235.38 588.44 47.06 (4,1,1,0, 6) 


Generated On : 31/03/2021 07:03 PM 
EVINDER KUMAR 


| tat floc 
Director (RO) 
M/o Rural Develonment 


Krishi Bhawan, New Deini 


Sr. 


187 


188 


189 


190 


191 


192 


193 


194 


Core Name of Road / Bridge 
Network No. 


2 3 
T14 114-SH223 -Lingewadi- 
Babhulgaon-Sipora B 
Block Bhokardan Total 


Block- Ghanswangi 


MRL10 MRL10-Ghansawangi To 
Tanwadi 


MRLO6 MRLO6-Murma to 
Pimparkhed to Pandhare 
Vasti 


114 714-NH-18 Ghansawangi- 
Mandala To Khalapuri 


MRLO7 MRLO7-SH-223 Khadka to 
Khadakawadi to M.Chincholi 


Block Ghanswangi Total 


Block- Jafrabad 
MRLO1 MRLO1 -Sawasni-Bharaj- 
Pasodi to District Border 


MRLO5 MRLO5-Khasgaon Hivrabali 
Janephal Pandit 


Block Jafrabad Total 
Block- Jalna 


MRLO3 MRLO3-NH 752 | -Jalgaon To 
Bajiumrad 
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4 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


New 
Technology 


Nano 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Road (Kms) / 


Length 


3.500 


7.000 


6.500 


Technology 


4.560 


21.560 


4.465 


9.500 


13.965 


3.300 


Carriage 


Bridge (Mtrs) Way Width 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


Stage Const. 


8 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work 
(Nos) 


37 


11 


15 


11 


46 


22 


27 
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MoRD Cost State Cost Total Cost 
(Rs Lacs) (Including —_ (Including 
Additional Additional 

State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


10 11 12 

152.19 101.46 253.65 
925.30 616.87 1,542.17 
170.46 113.64 284.10 
333.08 222.06 555.14 
287.95 191.96 479.91 
187.81 125.21 313.02 
979.30 652.87 1,632.17 
187.83 127.46 315.29 
494.56 329.71 824.27 
682.39 457.17 1,139.56 
146.11 97.41 243.52 


DEV: 
Dire 
M/o Rurz 
Krishi Bhawan, New Vesa 


Maint. Cost Habs (1000+, 
(Rs Lacs) 500+, 250+, 
<250, Total) 


13 14 


20.30 (5,2,1,2, 10) 


123.36 (19,4,2,10, 
35) 


22.74 (2,2,1,0, 5) 


44.40 (5,0,1,0, 6) 


38.39 (5,4,1,0, 10) 
25.04 (3,1,0,0, 4) 


130.57) (15, 7, 3, 0” 
25) 


25.211 (4, 3, 03:0 5:7) 
65.94 (7,0,2,1, 10) 


91.495) (11; 3.245 
17) 


19.48 (6,0,1,1, 8) 


on: Core Name of Road / Bridge 
Network No. 
1 2 3 


195 MRL18 MRL18-Pimpri Dukri - 
Khodepuri - Nipani pokhari 
To Motigavhan 

196 MRL16 MRL16-SH 222 - Haste 
Pimpalgaon - Hiwardi To 


ODR 70 
197 MRLO5 MRLOS5-Nirkheda- Maujpuri- 
Utwad To NH 752 | 
198 108 TO8-SH 223- Majrewadi- 
Sindhi Kalegaon To Somnath 
Block Jalna Total 
Block- Mantha 


199 MRLO6 MRLO6-Gevrai-Arda khari- 
Idoli to wanjola 


200 MRLOS MRLO5-MDR12-AMBHORA 
MAHORA JAHAGIR-DEVGAON 
KHAVANE TO NH548-C 


201 MRLO2 MRLO2-NH548C To-Limbona- 
Limbona tanda-Sawargaon 
wayal 


Block Mantha Total 


Block- Partur 


202 MRL13 MRL13-SH-223 Yenora- 
Patoda-Mav to NH 548 C 


203 MRLO6 MRLO6-Rohina to Warphal 


204 MRLO9 MRLO9-MDR-36 Shelgaon- 
Angalgaon to Satona Kh 


Block Partur Total 
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Road List for attachment with Sanction Letter 


Category New 
(N/U) Technology 


4 5 
Upgarde न्न 
Upgarde Coir 

Technology 
Upgarde -- 
Upgarde Nano 
Technology 
Upgarde Coir 
Technology 
Upgarde > 
Upgarde -- 
Upgarde - 
Upgarde न्य 
Upgarde Nano 
Technology 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / 


Carriage 


Bridge (Mtrs) Way Width 


Length 


1.500 


6.000 


5.000 
7.500 


23.300 


6.000 


6.000 


3.300 


15.300 


5.000 


5.200 
4.250 


14.450 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 
3.750 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MOoRD Cost 


(Nos) 


11 


41 


13 


19 


40 


30 
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State Cost Total Cost 

(Rs Lacs) (Including (Including 

Additional Additional 
State Share) State Share) 

(Rs Lacs) (Rs Lacs) 

10 11 12 
65.08 43.39 108.47 
291.73 194.49 486.22 
220.10 146.73 366.83 
305.98 203.99 509.97 
1,029.00 686.01 1,715.01 
332.44 221.63 554.07 
264.16 176.10 440.26 
165.23 110.15 275.38 
761.83 507.88 1,269.71 
188.13 125.42 313.55 
238.92 162.08 401.00 
191.41 129.01 320.42 
618.46 416.51 1,034.97 
EVINDE}| X ॥४५/॥५॥/-1 ३ 


Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


8.68 


38.90 


29.35 
40.79 


137.20 


44.33 


35.22 


22.03 


101.58 


Habs (1000+, | 
500+, 250+, 
<250, Total) 


(4,1 


(5,1 


(7,2,1,0, 10) 


(2, 51,:0' 3,10) 


(4,4,2,0, 10) 


(13 5°11, 3:, 3:5 


30) 


(4,2,0,0, 6) 


(25:1 


»2,2,7) 


(3,2,0, 2, 7) 


(१, 5, 2, 4, 
20) 


Sr. Core 


Name of Road / Bridge 


Network No. 


3 


District Jalna Total 


District- Kolhapur 


Block- Gadhinglaj 


205 MRL13 MRL13-Mugali Tanavadi 
Hanmantwadi Chinchewadi 
road 

206 MRLO5 MRLO5-MDR 56 Jarali To 
Shindewadi Khamalehatti 
Bhadgaon MDR 57 

207 MRL12 MRL12-SH 201 narewadi To 
Manwad Terani 

Block Gadhinglaj Total 
Block- Panhala 

208 MRL13 MRL13-MDR 09 Male Pokhale 

Bahirewadi to Join SH 192 
Block Panhala Total 
Block- Radhanagri 

209 MRLO1 MRLO1-Ghotawade to 

Rashiwade ( Karveer T.B) 
Block Radhanagri Total 
Block- Shahuwadi 

210 MRLO6 MRLO6-MDR 08 Salashi 
Supatre to Varewadi Road 

211 MRL14 MRL14-Ameni Karandewadi 
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to Mangaon Road 


Category 
(N/U) 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work 
Technology Bridge (Mtrs) Way Width (Nos) 
Length 
5 6 7 8 9 
149.075 283 
ae 3.000 3.750 Complete 4 
-- 6.510 3.750 Complete 5 
-- 5.630 3.750 Complete 7 
15.140 16 
-- 3.385 3.750 Complete 4 
3.385 4 
>“ 4.470 3.750 Complete 13 
4.470 13 
नर 4.265 3.750 Complete 3 
<< 7.250 3.750 Complete 15 


Generated On : 31/03/2021 07:03 PM 


1१०२0 Cost State Cost Total Cost Maint. Cost Habs (1000+, 
(Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Additional Additional <250, Total) 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 13 14 
6,766.36 4,521.85 11,288.21 903.12 (131, 42, 30, 
30 , 233) 
134.32 90.42 224.74 14.39 G5, 2,3; 13) 
188.66 129.23 317.89 23.68 (3,4,4,7, 18) 
252.13 169.71 421.84 26.75 (4,0,2,2, 8) 
575.11 389.36 964.47 64.82 (10,9,8,12, 
39) 
130.00 89.64 219.64 16:52: (7,0७०, »8) 
130.00 89.64 219.64 16.52 (7,0,0,1, 8) 
180.78 122.40 303.18 25.28 (6,3,0,0, 9) 
180.78 122.40 303.18 25.28 (6,3,0,0, 9) 
179.36 122.64 302.00 GAS), 34151512) 
319.33 216.89 536.22 39.80 (3,0,1,3, 7) 


ious Vin) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road/ Bridge = Category 
Network No. (N/U) 
1 2 3 4 
212 T03 T03-NH 166 Karanjoshi to Upgarde 
Arul Ambarde Shirale Tarf 
Malakapur to Panundre 
213 MRLO7 MRLO7-Perid Kadave Upgarde 
Madhaliwadi to Karangule 
Road. 
Block Shahuwadi Total 


District Kolhapur Total 


District- Latur 
Block- Ahmadpur 


214 MRL10 MRL10-SH-248 Kingaon to Upgarde 
Hangewadi, Kopara to 
Mankhed ODR-36 


Block Ahmadpur Total 
Block- Ausa 


215 MRLO9 MRLO9-Ujani to Masurdi Upgarde 


216 MRLO3 MRLO3-MDR-53 Lmjana utka Upgarde 
to Davatpur 


217 MRLOS MRLOS-NH-548B to Sirsal Upgarde 
Gotewadi To Tapse Chinchol 


Block Ausa Total 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost Total Cost Maint. Cost Habs (1000+, 
Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


5 6 7 8 9 10 11 12 13 14 
-- 4.420 3.750 Complete 12 194.51 131.74 326.25 27.96 (32.2 »1., 9, 15) 
-- 6.730 3.750 Complete 17 273.04 184.36 457.40 37.66 (1, 2,813, 
24) 
22.665 47 966.24 655.63 1,621.87 129.66 (14,7,11, 26 
, 58) 
45.660 80 1,852.13 1,257.03 3,109.16 236.28 (37,19,19, 
39 , 114) 
Lime 4.420 3.750 Complete 10 205.03 137.10 342.13 2292 (15 Ved .,0.,.3) 
Stabilization 
4.420 10 205.03 137.10 342.13 22,52} (1,, 1, 1.,:0., 3) 
Lime 7.350 3.750 Complete 15 412.69 275.82 688.51 33.02: (>,.०., 0:/0;,:2) 
Stabilization 
<BR/> Waste 
Plastics 
Lime 4.000 3.750 Complete 10 191.39 127.97 319.36 18.50! (2.5.1, 0.,0 33) 
Stabilization 
Lime 5.700 3.750 Complete 13 318.66 212.98 531.64 25.78 (2,0,1,0, 3) 
Stabilization 
17.050 38 922.74 616.77 1,539.51 77.30 (6,1,1,0, 8) 


Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road/ Bridge Category 
Network No. (N/U) 

1 द 3 4 
Block- Chakur 


218 MRLO3 MRLO3-ODR-25 to Nalegaon —_ Upgarde 
Sawantwadi Bolegaon Road 


Block Chakur Total 
Block- Deoni 
219 MRLO2 MRLO2-ODR-67 Deoni to Upgarde 
Dongrewadi -MDR-35 to 
honali road 


Block Deoni Total 


Block- Latur 
220 T12 T12-Bodka Jawala Bk Upgarde 
Kasarjawala Dhoki chincholi 
(B) Gondegaon MDR -10 to 
SH-145 
221 T10 T10-Rameshwar to Jawala Upgarde 


Bu SH-236 Pimpari Amba 
Bhise wagholi Dist Border 
SH-211 


Block Latur Total 


Block- Nilanga 


222 MRL11 MRL11-MDR-47 (Madansuri) - Upgarde 
Anandwadi (H)- 
Hanmantwadi (H) To MDR-17 


223 MRLO4 MRLO4-Sawangira-Ambulga Upgarde 
(B)-Ambewadi To SH-238 


Block Nilanga Total 
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Road List for attachment with Sanction Letter 


New 
Technology 


Lime 
Stabilization 


Waste Plastics 


Lime 
Stabilization 
<BR/> Waste 

Plastics 

Lime 
Stabilization 
<BR/> Waste 

Plastics 


Lime 
Stabilization 


Lime 
Stabilization 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / 


Carriage 


Bridge (Mtrs) Way Width 


Length 


7.540 


7.540 


4.000 


4.000 


13.730 


9.930 


23.660 


6.150 


6.323 


12.473 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MoRD Cost 


(Nos) 


13 


13 


24 


20 


44 


11 


20 
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State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
404.68 270.52 675.20 
404.68 270.52 675.20 
180.26 120.55 300.81 
180.26 120.55 300.81 
657.86 438.58 1,096.44 
476.18 317.45 793.63 
1,134.04 756.03 1,890.07 
268.81 179.79 448.60 
302.25 202.10 504.35 
571.06 381.89 952.95 
EVINDER KUMAR 
Director (RC) 


M/o Rural Development 


Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


43.73 


43.73 


19.41 


19.41 


78.25 


56.21 


134.46 


28.39 


33.09 


61.48 


Habs (1000+, 


500+, 250+, 


<250, Total) 


14 


(1,1,1,0, 3) 


(1,1,1,0, 3) 


(2,0,1,0, 3) 


(2,0,1,0, 3) 


(6,0,0,0, 6) 


(3,0, 0, 0, 3) 


(१, 0, 0, 0, १) 


(1,0,0,1, 2) 


Sr. Core Name of Road/ Bridge Category 
Network No. (N/U) 
1 2 3 4 
Block- Renapur 
224 MRLO1 MRLO1-Asarachiwadi SH248 [15४102 
Karepur Narotewadi 
Pangaon 
225 T04 T04-Renapur NH548B Upgarde 
Ghawan Darjiborgaon to 
Indrethana Tq Border 
Block Renapur Total 
Block- Shirur Anantpal 
226 MRLO7 MRLO7-Shirur An- Upgarde 
Kalamgaon-Ujed Hisamabad 
227 MRL13 MRL13-ODR76 - Upgarde 
Dhamangaon-Hanmantwadi 
Block Shirur Anantpal Total 
Block- Udgir 
228 TO9 TO9-Her to Digras to NH-63 Upgarde 
to Satala to Wayagaon to 
Bhakaskheda (W) 
Block Udgir Total 


District Latur Total 


District- Nagpur 
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Road List for attachment with Sanction Letter 


New 
Technology 


Nano 
Technology 


Lime 
Stabilization 


Lime 
Stabilization 
Lime 
Stabilization 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage Stage Const. CD Work MoRD Cost State Cost Total Cost Maint. Cost Habs (1000+, 
Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
6 7 8 9 10 14 12 13 14 
7.300 3.750 Complete 18 346.43 230.96 577.39 56-21 (2.2, 1,0 5.5) 
5.500 3.750 Complete 8 258.44 172.30 430.74 27107 (2:5 0:;:0','0.,'2) 
12.800 26 604.87 403.26 1,008.13 83.28 (4,2,1,0, 7) 
4.090 3.750 Complete 6 191.84 128.29 320.13 18:52. (3),:0',:0 ,/0.,.3) 
4.140 3.750 Complete 7 196.01 131.06 327.07 17.89 (1,1,0,0, 2) 
8.230 13 387.85 259.35 647.20 36.41 (4, 1, 0, 0, 5) 
10.650 3.750 Complete 6 522.01 349.01 871.02 55:15 (55.0 3'0,,:01, 5) 
10.650 6 522.01 349.01 871.02 55.15 (5,0,0,0, 5) 
100.823 174 4,932.54 3,294.47 8,227.01 §33:74' (34, 75:5:552:, 
48) 
Generated On : 31/03/2021 07:03 PM c c 
Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 


Block- Bhiwapur 


229 ग01 T01-SH-342 NAKSHI 
CHIKHALI BHIWAPUR 


NAGTAROLI ROAD 


Block Bhiwapur Total 
Block- Hingna 


230 ग09 T09-MSH-06 TO ASOLA TO 
KOHALA TO KHAPARI (M) TO 
KHAIRI (KH) TO KHAPARI(G) 


TO SH-344 


T07-WADAGAON G TO 
SALAIDHABA TO KIRMITI TO 
BIDGANESHPUR (NH-3531) 


Block Hingna Total 


231 T07 


Block- Kalmeshwar 


232 MRLO6 MRLO6-PIPLA K TO 
MADHASAWANGI! TO PARSODI 


WAKIL 


T07-SINDHI TO GOWARI TO 
KHAIRI(L) TO MDR-100 TO 
KALAMESHWAR TO TALUKA 
BORDER (ASHTI) 


Block Kalmeshwar Total 


233 T07 
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Category 


(N/U) 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / 


Bridge (Mtrs) Way Width 


Length 


6.150 


6.150 


10.400 


9.680 


20.080 


3.300 


8.550 


11.850 


Carriage 


3.750 


5.500 


3.750 


3.750 


3.750 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MOoRD Cost 


(Nos) 


20 


20 


19 


10 


29 


19 


25 
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(Rs Lacs) 


10 


315.91 


315.91 


667.43 


469.01 


1,136.44 


141,59 


348.62 


490.21 


State Cost Total Cost 
(Including —_ (Including 
Additional Additional 


State Share) State Share) 


(Rs Lacs) (Rs Lacs) 
11 12 
210.60 526.51 
210.60 526.51 
458.77 1,126.20 
339.93 808.94 
798.70 1,935.14 
94.46 236.05 
234.89 583.51 
329.35 819.56 


Maint. Cost 
(Rs Lacs) 


Habs (1000+, 
500+, 250+, 
<250, Total) 


13 14 


34.87 (2,1,1,2, 6) 


34.87 (2,1,1,2, 6) 


73.62 (5,3,0,4, 12) 


51.22 (4,3,0,0,7) 


124.84 (9,6,0,4, 


19) 
15.53 (2,3,1,0, 6) 


37.89 (3,4,3,1, 11) 


53.41 


(5,7,4,1, 
17) 


M/o Rural 0 


Alo. evelopment 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 


Block- Kamptee 


234 MRL27 MRL27-SAWALI TO GARALA 
TO ADAKA TO TALUKA 


BORDER 


MRL19-TALUKA BORDER TO 
TEMSANA TO PARSODI TO 
MDR-45(PANDHARKAWADA) 


Block Kamptee Total 


235 MRL19 


Block- Katol 


236 T01 T01-JUNEWANI KALAMBI 
DIGRAS (BK) KALAMBA 


WANDALI (KH) 


Block Katol Total 
Block- Mouda 
237 


T03 T03-SH-339 (CHACHER) TO 


BARSHI TO TUMAN TOLI 


238 T06 
TO KUMBHAPUR TO MOUDA 
NH-53 


Block Mouda Total 
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Upgarde 


Upgarde 


Upgarde 


Upgarde 


T06-DHANLA TO AAJANGAON Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New 
Technology 
Length 


Lime 
Stabilization 


6.150 


Lime 
Stabilization 


3.920 


10.070 


Coir 
Technology 
<BR/> Nano 
Technology 
<BR/> Waste 

Plastics 


12.385 


12.385 


Nano 8.700 
Technology 
<BR/> Waste 


Plastics 


Nano 
Technology 
<BR/> Waste 
Plastics 


7.300 


16.000 


Road (Kms) / Carriage 
Bridge (Mtrs) Way Width 


3.750 


3.750 


3.750 


3.750 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MoRD Cost 


(Nos) 


14 


11 


25 


26 


26 


12 


11 


23 
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State Cost Total Cost 

(Rs Lacs) (Including — (Including 

Additional Additional 
State Share) State Share) 

(Rs Lacs) (Rs Lacs) 

10 11 12 
301.22 200.81 502.03 
188.86 125.90 314.76 
490.08 326.71 816.79 
562.84 388.57 951.41 
562.84 388.57 951.41 
473.95 316.02 789.97 
374.11 259.44 633.55 
848.06 575.46 1,423.52 
nwa 
EVINDER KUMAR 
Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


31.60 


20.07 


51.67 


60.71 


60.71 


51.36 


40.78 


92.14 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(3,4,0,0, 7) 


(0,4,1,1, 6) 


(3,8,1,1, 
13) 


(2:54. 92.545 6) 


(2,1,2,1, 6) 


(4,6,0,0, 10) 


(7,3,1,1, 12) 


Sr. Core Name of Road / Bridge Category 
Network No. (N/U) 
1 2 3 4 
Block- Nagpur 
239 T04 T04-BORKHEDI RLY TO Upgarde 
ALAGOND! TO TEMBHARI TO 
KHARDA TO SH-353 TO 
TAMASWADI TO ASHTA TO 
NH-53 
Block Nagpur Total 
Block- Narkhed 
240 T02 T02-BHARSINGI TO Upgarde 
SAHAJAPUR PARSODI! TO 
KHUSHALPUR 
241 MRLO2 MRLO2-JALALKHEDA TO Upgarde 
KHADKI TO KARNJOLI TO 
JAMGAON 
242 T10 T10-MANNATH TO UMBRI TO [४06 
KHAPRI TO AGRA TO TALUKA 
BORDER 
243 MRL29 MRL29-KHARBADI TO SINJAR — Upgarde 
TO WADVIHARA 
Block Narkhed Total 
Block- Parseoni 
244 T06 T06-NH-547(E)Karambhad- Upgarde 
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Itgaon-Gundhari(W)Join 
ODR-103 Pipla Road 


Road List for attachment with Sanction Letter 


New 
Technology 


Nano 
Technology 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / 


Carriage 


Bridge (Mtrs) Way Width 


Length 


14.300 


14.300 


4.500 


5.120 


5.720 


5.330 


20.670 


6.820 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work 
(Nos) 


24 


18 


15 


13 


53 


17 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
669.34 456.31 1,125.65 
669.34 456.31 1,125.65 
205.66 139.77 345.43 
297.85 205.03 502.88 
280.40 189.85 470.25 
251.11 175.76 426.87 
1,035.02 710.41 1,745.43 
296.01 216.79 512.80 
EVINDER KUMAR 
Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost Habs (1000+, 
(Rs Lacs) 500+, 250+, 
<250, Total) 

13 14 


73.19 (4, 2, 6 , 2 , 14) 


7१%9 (45/2 pOip2s 


14) 
22.08 (6,5,3,1, 15) 
34.44 (5,2,2,0, 9) 
30.61 (3 ,3,0,3, 9) 
28.03 (3,3,1,0, 7) 
115.16 (17, 13,6,4, 


40) 


32.50 (3 ,5,,1,,.0; 9) 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
245 T11 T11-Ramtek Border Hiwara- 
Satak-Telengkhedi-To 
Nimkheda MDR-21 A Join 
Road 
Block Parseoni Total 
Block- Ramtek 
246 MRL19 MRL19-Ramtek-Bhilewada- 
Khumari Join NH7 
247 MRL16 MRL16-NH7(Kandri)- 
Chargaon-Shitalwadi- 
NH543Join 
248 T01 T01-Nagardhan Kawlapur 
Hiwara Parsoda Road 
Block Ramtek Total 
Block- Saoner 
249 101 T01-Kotodi-Kusumbi- 
Wakodi-Dohanghat- 
Chichghat-Waki Road 
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Category 
(N/U) 


4 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


Waste Plastics 


Nano 
Technology 
<BR/> Waste 
Plastics 


Nano 
Technology 
<BR/> Waste 

Plastics 

Coir 
Technology 
<BR/> Nano 
Technology 
<BR/> Waste 

Plastics 


Coir 
Technology 
<BR/> Waste 
Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage Stage Const. 


Bridge (Mtrs) Way Width 


Length 
6 7 8 
7.380 3.750 Complete 
14.200 
3.210 3.750 Complete 
4.800 3.750 Complete 
5.670 3.750 Complete 
13.680 
8.040 3.750 Complete 


CD Work MoRDCost State Cost Total Cost 


(Nos) 


25 


20 


12 
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(Rs Lacs) (Including (Including 
Additional Additional 

State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


10 11 12 
289.65 196.04 485.69 
585.66 412.83 998.49 
137.95 91.96 229.91 
233.23 155.48 388.71 
262.29 174.86 437.15 


633.47 422.30 1,055.77 


399.20 283.94 683.14 
EVINDER KUMAR 
Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost Habs (1000+, 
(Rs Lacs) 500+, 250+, 
<250, Total) 


13 14 
32.411(3)5:3)5'0' 7107/6) 


64.91 (6,8,1,0, 
15) 
19.41%:(3:,.0';,0:,,0/,. 3) 


25.63 (2,1,0,1, 4) 


28.94 (4,3,0,3, 10) 


69.69 (9,4,0,4, 
17) 


43.76 (5,3,2,4, 14) 


Road List for attachment with Sanction Letter 


Sr: Core Name of Road / Bridge Category New 
Network No. (N/U) Technology 
1 2 3 4 5 
250 T02 T02-Umri(B)-Salai- Upgarde Waste Plastics 
Nandagomukh-Malegaon(J)- 
Upto Taluka Border 
Block Saoner Total 
Block- Umred 
251 MRLO6 MRLO6-MSH-06 SHIRPUR TO _— Upgarde Lime 
KHURSAPAR UM TO LOHARA Stabilization 
TO JUNONI ROAD <BR/> Waste 
Plastics 
252 T03 T03-NH-353D TO CHAMPATO Upgarde Waste Plastics 
MANGLI TO KHAPRI TO 
SONEGAON KUHI TALUKA 
BORDER ROAD 
Block Umred Total 
District Nagpur Total 


District- Nanded 


Block- Biloli 
253 MRL15 
254 T01 
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MRL15-Chinchala-To Upgarde -- 
Pokharni-Laghool 
T01-Kundalwadi-Kotgyal- Upgarde -- 


Karla BK-MSH-2 


Block Biloli Total 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost 
Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including 
Length Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
6 7 8 9 10 11 12 
9.700 3.750 Complete 14 395.21 263.59 658.80 
17.740 26 794.41 547.53 1,341.94 
3.640 3.750 Complete 10 197.31 133.54 330.85 
8.390 3.750 Complete 9 368.15 245.43 613.58 
12.030 19 565.46 378.97 944.43 
169.155 315 8,126.90 5,557.73 13,684.63 
3.700 3.750 Complete 8 165.71 110.48 276.19 
7.190 3.750 Complete 14 321.38 214.26 535.64 
10.890 22 487.09 324.74 811.83 
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EVINDER KUMAR 
Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Total Cost Maint. Cost 


(Rs Lacs) 


13 


42.98 


86.74 


21.53 


41.21 


62.73 


890.06 


19.08 


37.18 


56.26 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(4,1,1,1,7) 


(9,4,3,5, 
21) 


(1,2,0,0, 3) 


(1,1,1,0, 3) 


(2,3,1,0, 6) 


(79 , 66, 26, 
25 , 196) 


(2, 1, 0, 0, 3) 
(2, 1, 0, 0, 3) 


(4, 2, 0, 0, 6) 


Sr. Core Name of Road / Bridge 
Network No. 

1 2 3 
Block- Deglur 


255 103 TO3-MSH-07 to Zari 
Pendpalli Devapur Yergi 
Upto State Border 


Block Deglur Total 
Block- Dharmabad 


256 MRLO8 MRLO8- MDR 39( Karkheli) 
to Salegaon D upto Block 
Boundary 


257 MRLO4 MRLO4-MDR 83 to Cholkh to 
Chondi to (Jarikot) MDR 42 


Block Dharmabad Total 
Block- Hadgaon 
258 MRLO7 MRLO7-SH-260 to Yelamb 


259 T04 T04-MDR-12 to Waipana 
(kh)-Waipana(BK)-Ghogri- 
Chikala-Digras 


260 105 TO5-MDR-20 to 
ChorambaNed-Choramba 
(Bk)-Kedarguda-N 


Block Hadgaon Total 
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Category 
(N/U) 


Upgarde 


Upgarde 


Upgarde 


Upgarde 
Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


Lime 
Stabilization 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage 
Bridge (Mtrs) Way Width 
Length 


12.000 3.750 


12.000 


5.000 3.750 


7.000 3.750 


12.000 


5.200 3.750 


13.120 3.750 
5.550 3.750 
23.870 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work 
(Nos) 


19 


19 


22 
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MoRD Cost 
(Rs Lacs) 


10 


633.56 


633.56 


256.54 


353.54 


610.08 


179.33 
594.26 


241.42 


1,015.01 


State Cost Total Cost 
(Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
11 12 
422.38 1,055.94 
422.38 1,055.94 
171.03 427.57 
235.70 589.24 
406.73 1,016.81 
119.56 298.89 
396.17 990.43 
160.95 402.37 
676.68 1,691.69 


Maint. Cost 
(Rs Lacs) 


13 


47.04 


47.04 


17.50 


24.50 


42.00 


18.20 
45.92 


19.43 


83.55 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(3,0,1,0, 4) 


(3,0,1,0, 4) 


(2,0,0,0, 2) 


(2,2,0,0, 4) 


(4,2,0,0,6) 


(3,0,0,1, 4) 


(5,3,1,0, 9) 


(5,2,0,0,7) 


(13,5,1,1, 
20) 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
Block- Himayatnagar 
261 T07 T07- SH259 to Ekamba- 
silloda-shirpalli-dollari- 
palspur-himyatnager-pardi 
(ja)-ekdari-wasi up to t.s. 
border 
Block Himayatnagar Total 
Block- Kandhar 
262 MRLO7 MRLO7-SAWRGAON NIPPANI 
TO MANGNALI WARWANT 
Block Kandhar Total 
Block- Kinwat 
263 MRL19 MRL19-Islapur-kolhari- 
hundi islapur 
264 MRLO9 MRLO9-Islapur-pangri -bhisi 
265 MRLO2 MRLO2-MANDVI-LINGITANDA- 
LINGI-SH-269 
266 MRLO4 MRLO4-SH-51-KANKI-MINKI- 
TALAIGUDA 
Block Kinwat Total 
Block- Loha 
267 T01 T01-NH-161A-Dhakni- 
Wadepuri-Harbal 
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Upgarde 


Upgarde 


Upgarde 


Upgarde 
Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work 
Technology Bridge (Mtrs) Way Width (Nos) 
Length 
5 6 7 8 9 
Waste Plastics 11.990 3.750 Complete 5 
11.990 5 
se 9.800 3.750 Complete 13 
9.800 13 
Waste Plastics 5.550 3.750 Complete 11 
Waste Plastics 5.500 3.750 Complete 12 
-- 6.750 3.750 Complete 13 
Coir 7.025 3.750 Complete 25 
Technology 
24.825 61 
Coir 8.300 3.750 Complete 14 
Technology 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost TotalCost Maint. Cost Habs (1000+, 
(Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Additional Additional <250, Total) 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 13 14 
538.41 358.94 897.35 56.12 (4,1,1,0, 6) 
538.41 358.94 897.35 565423 (4',°4,, 1:»0:6) 
395.30 263.54 658.84 37.64 (3,0,1,0, 4) 
395.30 263.54 658.84 37.64 (3,0,1,0, 4) 
237.72 158.48 396.20 24.63) (15.1 5 0.50 5:2) 
275.54 183.69 459.23 22.25) (25:15 00:3) 
237.86 158.57 396.43 28.93) (2५1, 0';'03513) 
343.15 228.77 571.92 30:65; (2, 1), O11: 3:4) 
1,094.27 729.51 1,823.78 106.46 (7,4,0,1, 
12) 
384.22 256.15 640.37 35.69 (3,0,0,0, 3) 
EVINDER KUMAR | | | 


Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Sr. Core Name of Road / Bridge Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
Network No. (N/U) Technology Bridge (Mtrs) Way Width (Nos) (RsLacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


1 2 3 4 5 6 7 8 9 10 11 12 13 14 
268 MRL10 MRL10-Shewadi-Shewadi Upgarde -- 4.265 5.500 Complete 2 256.30 170.87 427.17 27.14 (2,0,0,1, 3) 
tanda-Khadakmanjri 
Block Loha Total 12.565 16 640.52 427.02 1,067.54 62.83 (5,0,0,1, 6) 
Block- Mahur 
269 MRLO9 MRLO9- SH265 toAnjankhed Upgarde Waste Plastics 7.290 3.750 Complete 4 276.14 184.10 460.24 28101 (15 4.5: 15/053) 
naikwadi-sawrkhed 
Block Mahur Total 7.290 + 276.14 184.10 460.24 28.10 (1,1,1,0, 3) 
Block- Mudkhed 
270 MRLO5 MRLO5-Mudkhed to Upgarde -- 7.540 3.750 Complete 12 361.46 240.97 602.43 36.00 (3,1,0,1, 5) 


Hajjiapur-Hajjapur tanda- 
Chikala tanda - 
Rohipimpalgaon tanda 


Block Mudkhed Total 7.540 12 361.46 240.97 602.43 36.00 (3,1,0,1, 5) 
Block- Mukhed : 


271 MRLO2 MRLO2-RAJURA BK TO Upgarde Lime 5.000 3.750 Complete 8 229.33 152.88 382.21 19.60) (1,0, 1205: 
RAJURA TANDA MDR-92 Stabilization 
UPTO BHATAPUR PHATA 
(AMBULGA) ROAD 


272 T01 T01-NH-161A BHAVANI Upgarde नर 5.010 3.750 Complete 6 173.09 115.39 288.48 19:64; (1, 15 1,0,3) 
TANDA JAMBHALI TANDA 


PALASWADI PALA RD 


273 MRL10 MRL10-TQ BORDER JAMBH Upgarde = 11.800 3.750 Complete 21 567.36 378.24 945.60 46.25 (3,0,1,0, 4) 
KH TO HONDALA SAWARGAO 
DEVLA TANDA UPTO NH-161/ 
ROAD 


Block Mukhed Total 21.810 35 969.78 646.51 1,616.29 85.49 (5,1,3,0,9) 


Z 
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EVINDER KUMAR 


Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road/ Bridge = Category 
Network No. (N/U) 
1 2 3 4 
Block- Naigaon 
274 103 T03-MDR-44 To Ikalimor- Upgarde 
Hangarga-Paradwadi- 
Sangavi 
275 MRLO6 MRLO6-MDR-53 (Marvali) To Upgarde 
Mahegaon-Karla TM 
Block Naigaon Total 
Block- Umri 
276 MRL13 MRL13-SH-251 to Nimtek up Upgarde 
to Tq.Border 
Block Umri Total 
District Nanded Total 
District- Nandurbar 
Block- Akkalkuwa 
277 ग05 T05-Mogra -Dahel Sari Upgarde 
Sakliumar-veli Jamana Rd 
Block Akkalkuwa Total 
Block- Nandurbar 
278 MRLO4 MRLO4-Chaupale patonda Upgarde 
waghode to MSH 8 
279 MRLO6 MRLO6-Khondamali kalmadi § Upgarde 
sindgavhan to kakarde 
Block Nandurbar Total 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work MoRD Cost State Cost Total Cost 
Technology _ Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including 
Length Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
5 6 7 8 9 10 11 12 
-- 8.300 3.750 Complete 14 372.34 248.22 620.56 
Coir 7.000 3.750 Complete 21 323.79 215.86 539.65 
Technology 
15.300 35 696.13 464.08 1,160.21 
-- 4.040 3.750 Complete 6 219.32 146.22 365.54 
4.040 6 219.32 146.22 365.54 
173.920 259 7,937.07 5,291.42 13,228.49 
-- 15.665 3.750 Complete 14 524.69 356.17 880.86 
15.665 14 524.69 356.17 880.86 
Lime 6.440 3.750 Complete 18 262.26 177.71 439.97 
Stabilization 
- 6.860 3.750 Complete 10 242.89 164.91 407.80 
13.300 28 505.15 342.62 847.77 
Generated On : 31/03/2021 07:03 PM EVINDER KUMAR 
Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


43.17 


36.47 


79.64 


23.50 


23.50 


744.63 


43.65 


43.65 


21.93 
20.36 


42.29 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(3,1,0,0, 4) 


(2,0,1,0, 3) 


(5,1,1,0,7) 


(1,0,0,0,1) 


(1,0,0,0,1) 


(७., 18, 9, 4, 
89) 


(3,0, 0, 0, 3) 


(3, 0, 0, 0, 3) 


(3, 0, 0, 0, 3) 
(4, 0, 0, 0, 4) 


(7,0,0,0,7) 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Sr. Core Name of Road/ Bridge Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
Network No. (N/U) Technology Bridge (Mtrs) Way Width (Nos) (RsLacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


1 2 3 4 5 6 ri 8 9 10 11 12 13 14 
Block- Nawapur 
280 T04 T04-Kodada vadkut Upgarde -- 10.050 3.750 Complete 27 364.33 248.91 613.24 32.44 (4,1,0,0, 5) 
auntipada balaamrai to 
visarvadi 
281 MRLO2 MRLO2-Khandbara navali to = Upgarde TechGeo 8.010 3.750 Complete 20 339.04 229.82 568.86 28.39 (4,1,0,0, 5) 
kholghar NonWoven 
Geotext 
282 ग05 TO5-NH 6 Kothde nandvan Upgarde -- 6.960 3.750 Complete 9 204.62 139.42 344.04 17.15 (3,0,0,0, 3) 
dhanrat chauki pratappur to 
SH 14 
Block Nawapur Total 25.020 56 907.99 618.15 1,526.14 77.98 (11, 2,00; 
13) 
District Nandurbar Total 53.985 98 1,937.83 1,316.94 3,254.77 163592) (४1. 2., 05:0); 
23) 


District- Nashik 
Block- Chandwad 


283 T01 T01-Chandwad, Talwade, Upgarde Zycosoil 6.000 3.750 Complete 7 204.31 136.21 340.52 16.70) 25.0: 0:5 11,3) 
Urdul, Pimplad to Vahegaon Nanotechnolog 
Sal Road y 
Block Chandwad Total 6.000 7 204.31 136.21 340.52 16.71 (2,0,0,1, 3) 
Block- Dindori 
284 MRL14 MRL14-ODR-198 ( Upgarde Gbion Wall 8.850 3.750 Complete 23 334.89 223.26 558.15 27.93 (4,0,0,0, 4) 
Gondegaon) to Khedgaon 
Bahaduri 
285 101 T01-SH22 To Umarale Upgarde Fly Ash 13.500 3.750 Complete 40 568.65 379.10 947.75 47.40 (4,0,0,3,7) 
Hatnore Road Subgrade 
<BR/> Gbion 
Wall 
Block Dindori Total 22.350 63 903.54 602.36 1,505.90 75.33, (6; 0,;6;3:, 
11) 
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DEVINDER KU AAT 
Director (RC 
M/o Rural Development - 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road / Bridge Category 
Network No. (N/U) 
1 2 3 4 
Block- Kalwan 
286 MRLO5 MRLO5-SH 21 Gosrane to Upgarde 
Jaipur Gangapur Road 
287 T07 T07-Khedgaon to Ravalji Upgarde 
Desrane Jaider Kosavan 
Ratiamba Road 
288 T01 TO1-NH 953 Sakore to Upgarde 
Jirwade Bhusni Niwane 
Bhendi Navibej Road 
Block Kalwan Total 
Block- Malegaon 
289 MRLO1 MRLO1-MSH-8 to Upgarde 
Kashati,Nilgahan Road 
290 T10 T10-NH-3 To Upgarde 
Eremanwadi,Kaulane,Nagao 
n D,Chandanpuri Road 
Block Malegaon Total 
Block- Nandgaon 
291 T06 T06-NH-753 to Hiswal Bk., Upgarde 


Laxminagar, Mohegaon, 
Hardewasti Road 


Block Nandgaon Total 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work 
Technology Bridge (Mtrs) Way Width (Nos) 
Length 
5 6 7 8 9 
-- 6.600 3.750 Complete 18 
-- 6.410 3.750 Complete 23 
Gbion Wall 12.500 3.750 Complete 27 
25.510 68 
-- 5.100 3.750 Complete 14 
-- 11.000 3.750 Complete 9 
16.100 23 
Coir 10.450 3.750 Complete 28 
Technology 
<BR/> Fly Ash 
Subgrade 
<BR/> Roller 
Compacted 
Concrete 
Pavement 
10.450 28 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost TotalCost Maint. Cost Habs (1000+, 
(Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Additional Additional <250, Total) 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 

10 11 12 13 14 
225.47 150.31 375.78 18.79 (4,3,3,0, 10) 
231.23 154.15 385.38 19.24) (17, 6.55.4; 

32) 
516.80 344.54 861.34 42.96). (145,10 

20) 
973.50 649.00 1,622.50 80.99 (35,14,9,4, 

62) 
149.65 100.87 250.52 12.50 (2,0,0,0, 2) 
314.34 209.56 523.90 26.64 (4,1,0,1, 6) 

463.99 310.43 774.42 39.14 (6,1,0,1,8) 
454.42 305.78 760.20 36.97 (6,0,0,0, 6) 
454.42 305.78 760.20 36.97 (6,0,0,0, 6) 


DEVINDER KUMAR || | ॥ | 


Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Sr. Core Name of २००0 / Bridge Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
Network No, (N/U) Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


1 2 3 4 5 6 7 8 9 10 11 12 13 14 
Block- Niphad 
292 MRL11 MRL11-Datyane To Upgarde Roller 6.200 3.750 Complete 12 247.71 166.48 414.19 20.167 (2..,:0: 505-1153) 
Shirasgaon Road Compacted 
Concrete 
Pavement 
293 TO8 T08-Naitale To Aambewadi = Upgarde Cement 3.800 3.750 Complete 10 153.88 103.41 257.29 12.50 (3,0,0,1, 4) 
Kolwadi Sonewadi To MDR- Stabilization 
64 Niphad Road 
294 MRL10 MRL10-MDR-27(Bhuse) To Upgarde Roller 3.300 3.750 Complete 7 128.42 86.33 214.75 10.43 (2,0,0,1, 3) 
Mhalsakore Tarukhedle Road Compacted 
Concrete 
Pavement 
295 MRL13 MRL13-Nandur Upgarde Roller 5.320 3.750 Complete 14 200.85 135.05 335.90 16:79 (2.,/0:;,0:5.15:3) 
Madhyameshwar To Compacted 
Dharangaon Khadak To Concrete 
Bokaddare Pavement 
Block Niphad Total 18.620 43 730.86 491.27 1,222.13 59.88 (9,0,0,4, 
13) 
Block- Peth 
296 MRLO7 MRLO7-NH-848 to Upgarde Gbion Wall 5.750 3.750 Complete 13 221.62 147.74 369.36 18.41 (2,0,3,1, 6) 
tilbhat, gangodbari shinde to 
MDR-14 
Block Peth Total 5.750 13 221.62 147.74 369.36 18.41 (2,0,3,1, 6) 


Block- Trimbkeshwar 


297 MRLO3 MRLO3-Shivjinagar Vele Upgarde Gbion Wall 5.440 3.750 Complete 16 224.29 149.53 373.82 18.87 (6,3,0,5, 14) 
Rohile SH 29 Road 
Block Trimbkeshwar Total 5.440 16 224.29 149.53 373.82 18.87; (6, 3,.6;, 5, 
14) 
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DEVINDER KUMAR 
Director (RC) 
Mio Rural Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road/ Bridge = Category 
Network No. (N/U) 
1 2 3 4 
Block- Yeola 
298 MRLO1 MRLO1-Jalgaon Neur to Upgarde 
Pimpalgaon Lep, Patoda 
Road 
299 MRLO4 MRLO4-Kanadi to Thangaon, Upgarde 
Gujarkhede Road 
300 MRLO5 MRLO5-Pimpari to Savargaon Upgarde 


, Gopalwadi, Tandulwadi 
Road 


Block Yeola Total 


District Nashik Total 


District- Osmanabad 


Block- Bhoom 


301 MRLO5 MRLO5-MDR 9 TO Dudhodi Upgarde 

ODR 13 
Block Bhoom Total 
Block- Kallam 

302 MRL10 MRL10-NH 52 TO UPALAI Upgarde 
SANJITPUR ROAD. 

303 MRL12 MRL12-SHIRADHON TO Upgarde 
RAIGAVHAN JAIPHAL ROAD 

304 MRLO7 MRLO7-SH 241 TO Upgarde 
NAGZARWADI Tq. Border 
ROAD 

Page 49 of 62 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work 
Technology Bridge (Mtrs) Way Width (Nos) 
Length 
5 6 7 8 9 
ae 6.870 3.750 Complete 13 
-- 6.600 3.750 Complete 9 
> 5.375 3.750 Complete 7 
18.845 29 
129.065 290 
- 5.500 3.750 Complete 8 
5.500 8 
Coir 3.080 3.750 Complete 3 
Technology 
Lime 5.630 3.750 Complete 8 
Stabilization 
Lime 6.680 3.750 Complete 15 
Stabilization 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost Total Cost 
(Rs Lacs) (Including (including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
207.96 140.13 348.09 
181.48 122.69 304.17 
193.19 129.96 323.15 
582.63 392.78 975.41 
4,759.16 3,185.10 7,944.26 
289.97 193.31 483.28 
289.97 193.31 483.28 
139.41 92.94 232.35 
257.65 171.77 429.42 
329.89 219.93 549.82 
DEVINDER KUMAR 
Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost Habs (1000+, 
(Rs Lacs) 500+, 250+, 
<250, Total) 
13 14 
17.39 (9,1,0,0, 10) 
15.51 (6,0,0,0, 6) 
15.80 (5,6,0,0, 11) 
48.70 (20,7,0,0, 
27) 
395.00 (94,25,12, 
19, 150) 
43.39 (1,3,0,3,7) 
43.39% (1/;'3°,'0:,.35 7) 
15.69 (4,2,0,2, 8) 
28.91 (5,0,0,0,5) 
38.25 (3,0,2,4, 9) 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Sr. Core Name of Road/ Bridge Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
Network No. (N/U) Technology _ Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


1 2 3 4 5 6 7 8 9 10 11 12 13 14 
305 T10 T10-SH 208 TO BORWANTI Upgarde -- 4.600 3.750 Complete 8 213.26 142.18 355.44 22.08 (4,1,0,0, 5) 
KOTHALA HINGANGAON 
ROAD 
Block Kallam Total 19.990 34 940.21 626.82 1,567.03 104.93 (16,3,2,6, 
27) 
Block- Lohara 
306 MRLO7 MRLO7-SH-237 to Old Makni — Upgarde - 7.000 3.750 Complete 17 318.39 212.26 530.65 33.54 (4,0,0,0, 4) 
to Old sastur Road 
Block Lohara Total 7.000 17 318.39 212.26 530.65 33.54 (4,0,0,0, 4) 


Block- Omerga 


307 MRL15 MRL15-Gunjoti to EkundiJ- Upgarde Coir 8.480 3.750 Complete 20 439.65 293.10 732.75 48.93 (6,2,1,0, 9) 
Ekundiwadi-Dabka Road Technology 
Block Omerga Total 8.480 20 439.65 293.10 732.75 48.93 (6,2,1,0,9) 


Block- Osmanabad 


308 T06 T06-ODR-66-Baramgaon(Bk)- Upgarde Lime 9.090 3.750 Complete 13 460.51 307.00 767.51 Deed i C25.1),/0:, 01,78) 
SH-238-Ruibhar-Gaudgaon- Stabilization 
Ansurda-SH 208 <BR/> Waste 
Plastics 
309 ग01 T01-SH-208-Ter-Bukanwadi-  Upgarde Lime 10.640 3.750 Complete 14 563.05 375.37 938.42 61:65) (5,270, 154 
Gorewadi-NH-63-Taluka Stabilization 
Border. 
310 10१ T09-MDR-26-Ghatangri- Upgarde Waste Plastics 7.570 3.750 Complete 8 424.54 283.02 707.56 49.36'(75:3:24.1);, 13) 


Khatalwadi-Gad deodhari- 
Kumalwadi-MDR-22 


Block Osmanabad Total 27.300 35 1,448.10 965.39 2,413.49 163.12 (19,6,3,2, 
30) 


ye 
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Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. 


311 


312 


313 


314 


315 


316 


317 


Core Name of Road / Bridge 
Network No. 
2 3 
Block- Paranda 
MRL13 MRL13-SH-210 to 
Awarpimpari-Wadner- 
Dhagpimpari-Asu -MDR-09 
T10 T10-SH-210 to Chinchpur 


(Kd)- Maniknagar-MDR-02 


Block Paranda Total 


Block- Tuljapur 


MRL13 


MRLO6 


MRLO1 


MRL13-NH-65 Jalkot 
Manmodi Chinchakhori 
Tanda 


MRLO6-NH-65 Jalkot to 
Jalkotwadi 


MRLO1-MDR 37 Wanegaon 
Salgara 


Block Tuljapur Total 


Block- Washi 


MRL11 


T03 


MRL11-WASHI TO 
SARAMKUNDI 


T03-WASHI GOLEGOSN ISRUP 
KHANAPUR ROAD 


Block Washi Total 


District Osmanabad Total 


District- Satara 
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Category 


(N/U) 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


Lime 
Stabilization 


Lime 
Stabilization 


Coir 
Technology 


Lime 
Stabilization 
<BR/> Waste 

Plastics 

Lime 

Stabilization 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage 
Bridge (Mtrs) Way Width 
Length 


6 7 
8.000 3.750 
10.400 3.750 
18.400 
7.450 3.750 
6.445 3.750 
7.480 3.750 
21.375 
5.500 3.750 
6.030 3.750 
11.530 
119.575 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work 
(Nos) 


14 


21 


35 


13 


10 


29 


12 
21 


199 
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MoRD Cost State Cost Total Cost 
(Rs Lacs) (Including (Including 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 
449.74 299.82 749.56 
520.21 346.81 867.02 
969.95 646.63 1,616.58 
440.44 293.62 734.06 
282.83 188.55 471.38 
405.78 270.52 676.30 
1,129.05 752.69 1,881.74 
268.94 179.29 448.23 
283.37 188.91 472.28 
552.31 368.20 920.51 
6,087.63 4,058.40 10,146.03 
DEVINDER KUMAR 
Director (RC) 


M/o Rural Development - 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


63.42 


67.90 


131.32 


47.14 


30.29 
42.22 


119.65 


37.13 


39.35 
76.48 


721.36 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(5';.0,0,15, 
20) 


(2,4,0,13, 
19) 


(7,4,0, 28, 
39) 


(3.5.55 1 552511) 


(1,4,2,2,9) 
(4, 0, 0, 1 , 5) 


(8, 9, 3, 5, 
25) 


(2,0,1,14, 
17) 


(3,4,2,20, 
29) 
(5,4,3,34, 
46) 

(66 , 31,12, 
78 , 187) 


॥॥॥ 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Sr. Core Name of Road/ Bridge Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost Total Cost Maint. Cost Habs (1000+, 
Network No. (N/U) Technology Bridge (Mtrs) Way Width (Nos) (RsLacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


1 2 3 4 5 6 7 8 9 10 11 12 13 14 
Block- Karad 
318 MRLO6 MRLO6-Manu (MDR-73) to Upgarde -- 4.190 3.750 Complete 7 165.28 110.71 275.99 16.86 (9,4,5,6, 24) 
Undale to MDR-56 Road 
319 MRL19 MRL19-Masur to Nigadi to Upgarde -- 6.975 3.750 Complete 11 263.98 176.85 440.83 28.67 (4,3,1,1,9) 
Hanbarwadi to SH-142 road 
Block Karad Total 11.165 18 429.26 287.56 716.82 45153: '(13>,:75:6:,'7., 
33) 
District Satara Total : 11.165 18 429.26 287.56 716.82 45:53) (13 5:25: 6:5:75, 
33) 


District- Thane 


Block- Ambarnath 


320 T06 T06-Newali Padirpada Upgarde Waste Plastics 6.850 3.750 Complete 24 279.35 186.24 465.59 33.63 (7,9,3,6, 25) 
Chincholi Bk. Rahatoli MDR- 


75 Pachon Bardul MDR-75 to 


Taluka Boundary Road 
Block Ambarnath Total 6.850 24 279.35 186.24 465.59 33,631 (77, 9;5.3'; 6, 
25) 
Block- Bhiwandi 
321 T07 T07-ODR 121 to Koyana Upgarde Waste Plastics 3.950 3.750 Complete 9 167.09 111.39 278.48 125671 (5 ,.12:,.8 17; 
Vasahat Chave Pagipada 42) 
Raipada Mohachapada Lap 
Kh. Gholbao Lapale 
Bandhan to Vadavali Tarf 
Sonale 
322 T03 ग03- NH 3 Padagha Vafale Upgarde Waste Plastics 6.150 3.750 Complete 7 255.74 170.49 426.23 29.46 (6,8,7,11, 
Rahur TO Sherekarpada 32) 
Badane Adivasipada Vandre 
Sor TO MDR 70 
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DEVINDER KUMAR 
Director ae a 
M/o Rural Development | 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road / Bridge 
Network No. 
1 a 3 
323 109 T09-SH-76 Malbidi Mohili 
MDR-87 Dugad Peerpada 
Ghotgaon Ghothanpada 
Mahalunge to SH81 Road 
Block Bhiwandi Total 
Block- Kalyan 
324 MRLO4 MRLO4-NH 222 Ankhar to 
Ankharpada to MDR 49 to 
Mhaskal to Joining Titawala 
MDR 69 road. 
Block Kalyan Total 
Block- Murbad 
325 MRL11 MRL11-NH 222 Bramhangaon 
Waghiwali to MDR 70 road 
326 MRLO3 MRLO3-NH 222 Inde 
Bangalapada MDR 78 
Khedale Talawali Kandali 
Pimpalghar to MDR 78 road 
327 T04 T04-NH 222 Murbad 
Devagaon Nandeni Belpada 
Masale to MDR 84 road 
328 MRLO5 MRLO5-ODR 190 to 
Kalamkhande Khateghar to 
NH 222 road 
329 T05 TO5-SH 79 to Moharai 


Chikhale road 
Block Murbad Total 
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Category 
(N/U) 


4 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Road List for attachment with Sanction Letter 


New 
Technology 


5 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


StrataWeb/Geo 
cell 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage Stage Const. CD Work 
Bridge (Mtrs) Way Width (Nos) 
Length 
6 7 8 9 
6.260 3.750 Complete 22 
16.360 38 
3.560 3.750 Complete 14 
3.560 14 
2.200 3.750 Complete 8 
7.700 3.750 Complete 10 
7.210 3.750 Complete 15 
4.980 3.750 Complete 13 
5.500 3.750 Complete 12 
27.590 58 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost Total Cost Maint. Cost 
(Rs Lacs) (Including (Including (Rs Lacs) 
Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 13 
239.84 159.89 399.73 22.84 
662.67 441.77 1,104.44 65.17 
148.17 98.78 246.95 12.46 
148.17 98.78 246.95 12.46 
91.82 61.21 153.03 10.94 
353.11 235.40 588.51 37.02 
306.27 204.18 510.45 37.98 
209.30 139.54 348.84 18.67 
244.93 163.29 408.22 26.10 
1,205.43 803.62 2,009.05 130.71 
DEVINDER KUMAR 


Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(25°97 95412; 
32) 


(13,29, 24, 
40 , 106) 


(0,5,2,7, 14) 


(0,5,2,7, 
14) 


(8,4,3,2, 17) 


(2,9,7,6, 24) 


(7,4,6,4, 21) 


(5,5,1,1, 12) 


(7,3,4,4, 18) 


(29, 23:24, 
17, 92) 


Sr. Core Name of Road / Bridge Category 
Network No. (N/U) 
1 2 3 4 
Block- Shahapur 
330 MRL47 MRL47-SH-77 to pimpalpada_ Upgarde 
to varskol to NH-03 road 
331 MRL48 MRL48-NH-03 Chande khardi Upgarde 
dalkhan to kashti 
vaitagwadi road 
332 MRL26 MRL26-Alyani Kalgaon to Upgarde 
Dahivali road 
333 MRL43 MRL43-SH-79 to Bhavase to —-Upgarde 
Khoste road 
334 MRL55 MRL55-Palshin Borichapada = Upgarde 
kelichapada to Hedupada to 
SH-77 road 
335 MRL58 MRL58-SH-78 Tembhurni Upgarde 
Belavali to Dhadare road 
336 MRL56 MRL56-Vedvahal Dimbhe to —-Upgarde 
Taluka Boundry road 
Block Shahapur Total 
District Thane Total 
District- Wardha 
Block- Arvi 
337 T06 T06-DAHEGAON (G) TO NH Upgarde 
647 KASARKHEDA 
338 T03 T03-Khanwadi- Maneri- To Upgarde 


Partoda 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New 
Technology 
Length 
5 6 
Waste Plastics 3.400 
Waste Plastics 7.000 
Waste Plastics 4.000 
Waste Plastics 4.050 
Waste Plastics 6.200 
Waste Plastics 5.000 
Waste Plastics 3.800 
33.450 
87.810 
Coir 3.760 
Technology 
<BR/> Waste 
Plastics 
Nano 3.200 
Technology 


Road (Kms) / Carriage 
Bridge (Mtrs) Way Width 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


3.750 


Stage Const. 


Complete 


Complete 


Complete 
Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work 
(Nos) 


21 


13 


16 


204 


3 


4 
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MoRD Cost State Cost TotalCost Maint. Cost Habs (1000+, 
(Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Additional Additional <250, Total) 
State Share) State Share) १ 
(Rs Lacs) (Rs Lacs) 

10 11 12 13 14 
127.82 85.22 213.04 18.53 (0,0,1,0, 1) 
247.43 164.96 412.39 40.58 (1,0,1,2, 4) 
149.96 99.98 249.94 21,86; (0:,,2. 5,0: 1)5.3) 
110.39 73.59 183.98 18:38) (0.11, 1.5) 

| 
219.07 146.04 365.11 36.79 (0,1,2,1, 4) 
163.91 109.28 273.19 31.60 (0,1,2,0, 3) 
149.29 99.53 248.82 21,54) (0), 15, 15. 09:2) 
1,167.87 778.60 1,946.47 189.30 (1,6,8,5, 
20) 
3,463.49 2,309.01 5,772.50 431.27 (50,74, 58, 
75, 250) 
141.49 96.71 238.20 16.67 (2,0,0,0, 2) 
98.87 66.87 165.74 11.60 (1,1,2,0, 4) 
s R 
DEVINDER Ie 
Director a =" 
| Develop 
Mio Rural View yew Delhi 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
339 MRL11 MRL11-Dhanodi Kh- Italapur- 
Rajapur To Vr-38 
340 MRL12 MRL12-ODR-23 Pimpalgaon- 
Nijampur To MDR-10 
Block Arvi Total 
Block- Ashti 
341 T04 T04-Narsapur-Khadki- 
Wagholi-Sirsoli-Dalpatpur- 
Chincholi-Antora 
Block Ashti Total 
Block- Deoli 
342 MRL18 MRL18-Deoli Digdoh To 
Nagzari 
Block Deoli Total 
Block- Hinganghat 
343 MRLO9 MRLO9-Nandgaon to Giroli 
Taluka Border to MDR-13 
344 103 T03-NH-44 to Shahalangadi 
to Rimdoh to Junona to 
Ajanti to Shegaon (K) to 
Kund to SH-322 
Block Hinganghat Total 
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Category 


(N/U) 


4 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost Total Cost 
Technology Bridge (Mtrs) Way Width (Nos) (RsLacs) (Including (Including 
Length Additional Additional 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
5 6 7 8 9 10 11 12 
Coir 4.200 3.750 Complete 5 178.58 121.31 299.89 
Technology 
<BR/> Waste 
Plastics 
Coir 5.110 3.750 Complete 5 204.61 138.94 343.55 
Technology 
<BR/> Waste 
Plastics 
16.270 17 623.55 423.83 1,047.38 
Waste Plastics 3.120 3.750 Complete 6 148.31 100.32 248.63 
3.120 6 148.31 100.32 248.63 
Waste Plastics 8.250 3.750 Complete 4 370.82 250.20 621.02 
8.250 7 370.82 250.20 621.02 
Waste Plastics 5.000 3.750 Complete 8 229.83 155.22 385.05 
Iron Slag <BR/> 7.635 3.750 Complete 14 375.82 253.34 629.16 
Waste Plastics 
12.635 22 605.65 408.56 1,014.21 
Generated On : 31/03/2021 07:03 PM DEVINDER KUMAR 
Director (RC) 


M/o Rural Development - 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


21.00 


24.04 


73.31 


17.40 


17.40 


43.47 


43.47 


26.96 


44.04 


71.00 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 
(0,2,2,0, 4) 


(1,1,1,1,4) 


(4,4,5,1, 
14) 


(2,2,2,1,7) 


(2,2,2,1,7) 


(3,3,0,1,7) 


(3,3,0,1,7) 


(2,2,0,1,5) 


(3,2,4,3, 12) 


(5,4,4,4, 


Sr. Core Name of Road / Bridge Category 
Network No. (N/U) 
1 Zz 3 4 
Block- Karanja 
345 T03 TO3-NH-6 - YENGAON- Upgarde 
PIPARI -SHW323 
346 T06 T06-NH-6-KINHALA- Upgarde 
JASAPUR-MALEGAON (KALI)- 
NARSINGPUR-RAGADGAON- 
DHAMKUND-GARPIT 
Block Karanja Total 
Block- Samudrapur 
347 T02 T02-RAMNAGAR- Upgarde 
HARANKHURI SAMUDRAPUR 
Block Samudrapur Total 
Block- Seloo 
348 MRLO7 MRLO7-Khadka - Charmandal Upgarde 
To Chanki 
349 ग03 T03-NH-361 Seloo to Dhanoli Upgarde 
M to Kotamba - Khadki 
Shahapur Yenkapur Ramna 
to NH-361 Road 
Block Seloo Total 
Block- Wardha 
350 T01 T01-Umari pipri Karla Upgarde 


Satoda Pavnar 
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Road List for attachment with Sanction Letter 


New 
Technology 


Waste Plastics 


Nano 
Technology 
<BR/> Waste 
Plastics 


Lime 
Stabilization 
<BR/> Waste 

Plastics 


Lime 
Stabilization 


Pradhan Mantri Gram Sadak Yojana 


Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost Total Cost 

Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including 

Length Additional Additional 
State Share) State Share) 

(Rs Lacs) (Rs Lacs) 

6 7 8 9 10 11 12 
6.670 3.750 Complete 13 270.05 186.19 456.24 
10.700 3.750 Complete 27 461.30 307.53 768.83 
17.370 40 731.35 493.72 1,225.07 
8.945 3.750 Complete 15 395.91 267.12 663.03 
8.945 15 395.91 267.12 663.03 
7.450 3.750 Complete 11 334.53 226.75 561.28 
4.350 3.750 Complete 5 202.52 137.82 340.34 
11.800 16 537.05 364.57 901.62 
3.380 3.750 | Complete 3 142.13 96.27 238.40 
Generated On : 31/03/2021 07:03 PM DEVINDER KUMAR 
. ‘ eo 
Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


35.77 


60.28 


96.05 


46.40 


46.40 


39.29 


23.82 


63.11 


16.69 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(2,3,0,0,5) 


(1,3,1,2,7) 


(3,6,1,2, 
12) 


(2,3,2,1, 8) 


(2,3,2,1,8) 


(85:25: 0, 050%) 


(4,1,0,0,5) 


(9,3,0,0, 


12) 


(5,0,0,0, 5) 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Sr. Core Name of Road/ Bridge Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
Network No. (N/U) Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


1 2 3 4 5 6 7 8 9 10 11 12 13 14 
351 109 T09-Sindi M Nagthana Rotha Upgarde Waste Plastics 8.490 3.750 Complete 12 346.70 234.18 580.88 40.67 (6,1,0,0,7) 
Dahegao M Kurzadi F 
Block Wardha Total 11.870 15 488.83 330.45 819.28 57.36. (11,1, ७9.0; 
12) 
District Wardha Total 90.260 138 3,901.47 2,638.77 6,540.24 468.10 (39, 26,14, 
10 , 89) 


District- Washim 


Block- Karanja 


352 MRLO4 MRLO4-Wahith Khed To Upgarde Lime 7.100 3.750 Complete 17 307.72 206.40 514.12 35.99 (4,0,0,1,5) 
Umbarda to Hatola Stabilization 
dist.Border <BR/> Waste 
Plastics 
353 T03 T03-Dist. Border To Upgarde Nano 6.400 3.750 Complete 19 333.74 223.64 557.38 39.01 (3,4,1,0, 8) 
Malegaon Technology 
Block Karanja Total 13.500 36 641.46 430.04 1,071.50 73.00) (7-,4,1,.1; 
13) 
Block- Malegaon 
354 MRLO8 MRLO8-ODR-15 to Kurala Upgarde Gbion Wall 3.090 3.750 Complete 8 130.32 87.35 217.67 15.27 (6,1,1,0, 8) 
Rajura <BR/> Waste 
Plastics 
355 MRL13 MRL13-NH-161 to Irala Upgarde Waste Plastics 7.000 3.750 Complete 15 302.33 202.66 504.99 35.43 (6,0,2,0, 8) 
Nagardas to Bordi (०७ 
356 MRLO7 MRLO7-ODR-58(Marsul) to Upgarde Waste Plastics 6.200 3.750 Complete 13 271.75 182.15 453.90 31.85 (4,2,0,0, 6) 
Rajura Ansing 
Block Malegaon Total 16.290 36 704.40 472.16 1,176.56 82.55 (16,3,3,0, 
22) 
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Director (RC) 


M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road/ Bridge Category 
Network No. (N/U) 
1 2 3 4 
Block- Mangrulpir 
357 MRLO8& MRLO8-Dhotra - Belkhed To — Upgarde 
Poti Road 
358 MRL21 MRL21-SH 273(Hisai) - Upgarde 
Ajgaon - Kanzaraa To 
Chikhali Road 
Block Mangrulpir Total 
Block- Monora 
359 MRLO7 MRLO7-Bhoyani To Upgarde 
Nayani, Jununa, Chondhi, Dist 
Border 
Block Monora Total 
Block- Rishod 
360 MRL15 MRL15-Chikhali to Pedgaon = Upgarde 
Road 
361 MRL10 MRL10-Koyali bk (kw) to Upgarde 
Netansa up to Dongaon Dist 
Border 
Block Rishod Total 
Block- Washim 
362 T06 T06-Ukalipen Shirputi Upgarde 


Bramha to SH 51 Road 
Block Washim Total 


District Washim Total 


District- Yavatmal 
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Technology 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Waste Plastics 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Road (Kms) / Carriage Stage Const. CD Work 
Bridge (Mtrs) Way Width (Nos) 
Length 
6 7 8 9 
5.500 3.750 Complete 12 
6.870 3.750 Complete 18 
12.370 30 
6.500 3.750 Complete 14 
6.500 14 
5.110 3.750 Complete 9 
5.500 3.750 Complete 14 
10.610 23 
6.035 3.750 Complete 16 
6.035 16 
65.305 155 
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MoRD Cost State Cost Total Cost 

(Rs Lacs) (Including (Including 

Additional Additional 
State Share) State Share) 

(Rs Lacs) (Rs Lacs) 

10 11 12 

214.82 144.20 359.02 
287.53 192.90 480.43 
502.35 337.10 839.45 
304.03 203.84 507.87 
304.03 203.84 507.87 
220.34 147.71 368.05 
319.37 213.79 533.16 
539.71 361.50 901.21 
221.04 148.43 369.47 
221.04 148.43 369.47 
2,912.99 1,953.06 4,866.05 


DEVINDER KUMAR 
Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


25.13 


33.64 


58.77 


35.55 


35.55 


25.82 


37.40 


63.22 


25.85 
25.85 


340.94 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(3,4,1,0, 8) 


(5,3,1,0,9) 


(8,7,2,0, 
17) 


(3,2,1,0, 6) 


(3, 2, 1, 0, 6) 


(4, 0, 0, 0, 4) 


(4, 0, 0, 1 , 5) 


(8, 0, 0, 1 , 9) 


(6; 3,0; 1, 10) 


(6,3,0,1, 
10) 
(48,19,7,3, 
77) 


Sis Core Name of Road / Bridge 
Network No. 
1 2 3 
Block- Arni 
363 T04 T04-SH-273 (Borgaon ) To 
Ichora Road 
Block Arni Total 
Block- Digras 
364 TO1 T01-Khandapur Tiwari 


Dhanora Kh Chirkuta To 
Arambhi Road 


Block Digras Total 


Block- Ghatanji 


365 MRL13 MRL13- Pardi(N) App.rd to 
Bhambora TQ.Border 
TQ.Border 

366 T10 T10-SH-273 Kumbhari Sasani 
MDR-45 

367 TO3 T03- Parwa sonkhas Parwa 
sonkhas Dorli Rasa Road 
Nagezari Taroda Rasa Road 

Block Ghatanji Total 
Block- Kalamb 
368 MRLO1 MRLO1-Kalamb to Rasa- 


Karak-Sarapdhari road 
Block Kalamb Total 
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Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage 
Technology Bridge (Mtrs) Way Width 
Length 
5 6 7 
Waste Plastics 14.710 3.750 
14.710 
Lime 10.000 3.750 
Stabilization 
<BR/> Waste 
Plastics 
10.000 
-- 5.130 3.750 
Nano 6.200 3.750 
Technology 
Nano 5.480 3.750 
Technology 
16.810 
टा 6.300 3.750 
6.300 


Stage Const. 


Complete 


Complete 


Complete 


Complete 


Complete 


Complete 


CD Work MOoRD Cost 
(Nos) 


10 


10 


14 


14 


20 


14 


14 
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State Cost Total Cost 

(Rs Lacs) (Including (Including 

Additional Additional 
State Share) State Share) 

(Rs Lacs) (Rs Lacs) 

10 11 12 

654.78 493.20 1,147.98 
654.78 493.20 1,147.98 
433.42 290.73 724.15 
433.42 290.73 724.15 
207.92 138.88 346.80 
278.83 186.25 465.08 
262.54 175.35 437.89 
749.29 500.48 1,249.77 
257.08 172.44 429.52 
257.08 172.44 429.52 


EVINDER KUMAR 
Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Maint. Cost 
(Rs Lacs) 


13 


80.36 


80.36 
50.69 
50.69 


24.28 


32.56 


30.65 


87.49 


30.06 


30.06 


Habs (1000+, 
500+, 250+, 
<250, Total) 


14 


(7,3,1,0, 11) 
6535717002: 
11) 


(6,4, 1, 1, 12) 


(6,4,1,1, 
12) 


(2,0,0,2, 4) 


te TN a hrs rsa BU 


(4,5,4,1, 14) 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 


Block- Kelapur 


369 T06 T06-SH-14-Chikhaldara- 
Krishnapur-Mohodari- 
Joginkohola-MDR-51 


Block Kelapur Total 


Block- Mahagaon 
370 MRL12 MRL12-NH-204(Mahagaon) 
To Uti TO Kothari Road 
Block Mahagaon Total 


Block- Maregaon 


371 T06 T06-MDR-71 (Kolgaon) to 
Maregaon-Bori-Pahapal - 
Sindhi-Rameshwar-Kothurla 
(ODR-121) 


372 ग05 T05-Tq.Border Vasantnagar 
To Wagdara-Khairgao- 
AwalgaoTq.Border Jalka 
(ODR-116) 


Block Maregaon Total 
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Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
(N/U) Technology Bridge (Mtrs) Way Width (Nos) (Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


4 5 6 7 8 9 10 11 12 13 14 
Upgarde Lime 14.000 3.750 Complete 11 576.47 385.14 961.61 67.39) (Zp 250 ili 12) 
Stabilization 
<BR/> Nano 
Technology 
14.000 11 576.47 385.14 961.61 काका, (24:2): 05 43 
12) 
Upgarde None 8.550 3.750 Complete 25 363.38 245.78 609.16 42.28 (5,3,0,0, 8) 
8.550 25 363.38 245.78 609.16 42.28 (5,3,0,0, 8) 
Upgarde Lime 6.340 3.750 Complete 7 265.48 187.49 452.97 31.44 (4,3,2,3, 12) 
Stabilization 
Upgarde -- 4.290 3.750 Complete 6 133.44 93.96 227.40 15:781:(0 ,5',:1., 25-8) 
10.630 13 398.92 281.45 680.37 47.22) ए4., 8, उ. ४, 
20) 
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Director (RC) 
M/o Rural Development 
Krishi Bhawan, New Delhi 


Sr. Core Name of Road / Bridge 
Network No. 
1 2 3 
Block- Ner 
373 102 T02-Loni Renukapur 
Pathradgole 
ManikwadaTakali S Road. 
Block Ner Total 
Block- Pusad 
374 103 T03-MDR-32(Bhojla)To 
Wanwarla To MDR-32 Road 
Block Pusad Total 
Block- Umarkhed 
375 MRL13 MRL13-Dhanki To 
Sawaleshwar Road 
376 T03 T03-Dhanki Gajegaon sindgi 
Brhamangaon sakhra 
Chatari Kopra Bk Road 
Block Umarkhed Total 
Block- Wani 
377 MRLO4 MRLO4-Wargaon to Shirpur- 


Navegaon Road 
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Upgarde 


Upgarde 


Upgarde 


Upgarde 


Upgarde 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


New Road (Kms) / Carriage Stage Const. CD Work 
Technology _ Bridge (Mtrs) Way Width (Nos) 
Length 

5 6 हि 8 9 

Lime 12.730 3.750 Complete 22 
Stabilization 
<BR/> Nano 
Technology 

12.730 22 

-- 10.100 3.750 Complete 14 

10.100 14 

Lime 7.000 3.750 Complete 7 
Stabilization 
<BR/> Waste 

Plastics 

Lime 12.000 3.750 Complete ae S| 
Stabilization 
<BR/> Nano 
Technology 
<BR/> Waste 

Plastics 
19.000 21 
- 6.900 3.750 Complete 18 


Generated On : 31/03/2021 07:03 PM 


MoRD Cost State Cost Total Cost Maint. Cost Habs (1000+, 
(Rs Lacs) (Including (Including (Rs Lacs) 500+, 250+, 
Additional Additional <250, Total) 
State Share) State Share) 
(Rs Lacs) (Rs Lacs) 
10 11 12 13 14 
652.68 440.38 1,093.06 76.06 (5,4,0,4, 13) 
652.68 440.38 1,093.06 76.06 (5,4,0,4, 
13) 
409.27 277.01 686.28 47.63 (9 ,8,2,.3, 22) 
409.27 277.01 686.28 47.63: (५, ७.८, 2.,.3., 
22) 
254.75 171.08 425.83 29.81 (3,0,0,0, 3) 
449.05 301.49 750.54 52.55 (9,5,0,0, 14) 
703.80 472.58 1,176.38 82.36 (12,5,0,0, 
17) 
299.18 206.53 505.71 32.46| (1, 1,054, 3) 
Director (RC) 
M/o Rural Development 


Krishi Bhawan, New Delhi 


Pradhan Mantri Gram Sadak Yojana 


Road List for attachment with Sanction Letter 


Sr. Core Name of Road/ Bridge Category New Road (Kms) / Carriage Stage Const. CD Work MoRDCost State Cost TotalCost Maint. Cost Habs (1000+, 
Network No. (N/U) Technology Bridge (Mtrs) Way Width (Nos) (RsLacs) (Including (Including (Rs Lacs) 500+, 250+, 
Length Additional Additional <250, Total) 


State Share) State Share) 
(Rs Lacs) (Rs Lacs) 


1 2 3 4 5 6 7 8 9 10 11 12 13 14 
378 MRL11 MRL11-MSH-14 Parsoda to Upgarde - 5.840 3.750 Complete 8 249.28 173.99 423.27 26.17 (3,0,1,0, 4) 
Palsoni-Murdhoni-Ganeshpur 
379 102 T02-MSH-14 to Wadgaon- Upgarde Lime 3.730 3.750 Complete 3 162.08 115.50 277.58 16.78 (0,3,0,0, 3) 
Rangna-Bhurki Stabilization 
Block Wani Total 16.470 29 710.54 496.02 1,206.56 19:41) (4545050 
10) 
Block- Zarijamni 
380 T02 T02-SH-315(Mukutban) to Upgarde Lime 11.190 3.750 Complete 12 429.44 308.96 738.40 45.69 (1,1,4,0, 6) 
Pimprad-Rajur-Hirapur- Stabilization 
Mangli-Dhanora (Gadeghat) <BR/> Nano 
Road Technology 
Block Zarijamni Total 11.190 12 429.44 308.96 738.40 45.69 (1,1,4,0, 6) 
District Yavatmal Total 150.490 205 6,339.07 4,364.16 10,703.23 732,55; (66, 51:,25'; 
22 , 164) 
Road Proposals Total 2,581.722 4,445 1,14,598.11 77,377.60 1,91,975.71 13,038.57 (1256, 648, 
369 , 584, 
2857) 
Grand Total Total Road Length:2581.722 Kms 4,445 1,14,598.11 77,377.60 1,91,975.71 13,028.57 (1256, 648, 
Total LSB Length: Mtrs 369 , 584, 
2857) 
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